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PUBLIC WORKS, IRELAND. 



THIETY.THIKD ANNUAL REPORT 






THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 

T^E have the honour to submit our Thirty-third Annual Report, embracing, in the usual 
^ ’ manner, the several services intrusted to our management, viz. : — 

Accounts : — 

Loans for Public W orks, Advances, and Repayments. 

Sanctions for Grants. 

Public Buildings. 

Supply of Fuel to Public Offices. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Arterial Drainage, with Improvement of Navigation and Water-power. 

Harbours. 

Inland Navigations. 

Post Roads. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




186^65.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 7 



Sanctions for Grants. 



By Act 1 & 2 "Win. 4, o. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, . 

By Act 1 & 2 Vie., o. 88 (portiou of £50,000), appropriated 
to Grants for Public Works, .... 
By Act 6 & 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., e. 1, in aid of Relief Works, . . 

By Act 9 & iO Vic., c. 108,. do. . 

By Act 2 (fc 3 Vic., c. 61, in aid of the Improvement of the 
Shannon Navigation, ..... 
By Act 9 Vic., o. 3, for Piers and Harbours, . . 

By Act 10 it 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 6 & 6 Vic., 
C.89, . . ■ 



£ 


e. 


d. 


£ 


t. 


d. 


50,000 


0 


0 








50,000 


0 


0 








4,000 




0 








21,000 




0 


125,000 






50,000 


0 


0 






175,000 




0 


225,000 

290,717 












0 


0 


50,000 




0 






40,000 




0 


90,000 

141,073 






— 






0 


0 








871,790 


0 


0 



PUBLIC BUILDINGS. 

The necessary works of repairs and mamtenance of all buildings in our charge have 
been executed (luting the past year. , , . ..v to/>o 

The additions to the Constabulary Depot, Pheemx Park, undertaken m the year 186d, 
are now nearly completed, and will soon be ready for occupation by the Force. 

The works at the new Record Depository, at the Four Courts, have been proceeded 
without interruption, and are considerably advanced towards completion. 

The new Bankruptcy Court has been recently commenced. . n 

At the Royal Hospital new stables are in course of erection, for the use of the Cora- 
mander of the Forces and his Staff. It is expected, that they will be available for 

°Tt DuTdSrLnSiflsytam tlie additions and alterations cominenocd last year have 
been completed, and increased accommodation for 50 patients provided, with new dining- 
hall, kitchen, Turkish baths, and improved yards. 



Public 

BuUdingt, 



Post Offices. 

No additional worlts, beyond the ordinary maintenance, have been executed at the 
General or Provincial Post Offices during the past year. 



Qtieens Colleges. 

A new aate-lodge has been erected it the rear entrance of Cork College 
Tenders have been obtained for additions to Belfast Anatomical Buildings, and the 
works wiE be shortly commenced. 



Probate Registries. 

No new works have been undertaken for these Offices. The necessary repairs, &o., 
have been duly attended to. 

Customs Buildings. 

Works of ordinary repairs were executed at the several Custom Houses, but no 
extensive alterations or additions were .undertaken during the past year. 



Coast-Guard Stations. 

The following new Stations have been finished and transferred to the Coast-Guard 
department : — 

Tarbert, county Kerry, comprising 6 cottages, 

Lackeen 3o. houses for Chief Officer, Chief Boatmau, aud 4 men. 

Howth, county Dublin, additional houses for 6 men. 

Eoscarberry, county Cork, houses for 2 men. 

BuUsmouth, county Mayo, houses for 8 men. 
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Public 

Baihiivy^. 



Stations aro in progToss at — 

Donaghadee, county Down, houses for 1 Ciiicf Officer, 1 Chief Boatman, and 7 raen 
Upper Cove, county Cork, houses for 1 Chief Officer and 8 men. 

Bonmabon, county "Waterford, houses for 1 Chief Officer and 6 men. 

Ross, county Mayo, houses for 1 Chief Officer, 2 Chief Boatmen, and 3 men. 
Balbriggan, county Dublin, houses for 1 Officer and 7 men. 



The works at the two latter Stations are nearly finished, and will be transferred to the 
Coast-Guard authorities on completion. 

In addition to these, increased accommodation has been provided for the Force at 
Kingstown and Clonlarf ; at the former two new cottages have been erected, and at the 
latter new kitchens and out-offices have been built. They have been handed over to the 
Coast-Guard authorities for some time past. 

Works of repairs and maintenance have been executed at 77 Stations during the past 
year, at a cost of £2,971 11s. 2d. 



Pheenix Park. 

The improvements of the Park have progressed considerably during the past year, and 
in a satisfactory manner. 

A flower garden is in course of arrangement, and will be available for visitors during 
the present year. 

The ordinary maintenance of the Park and lodges have been duly attended to. 

National Schools. 

The works of the new Model School at Cork have made satisfactory progress. It ia 
that the building will be completed in about a month’s time. 

Tenders have been invited for the erection of Enniskillen Model School, and that a 
co^iderable extent of the works will be effected during the current financial year. 

Considerable works of improvement and addition have been effected to the Model 
Schools of Dunmanway, Clonmel, and Mungret (Agricultural School), Limerick. 

Maynooih College. 

Under the provisions of the Act 28 & 24 Vic., cap. 104, the following works, for which 
the Board entered into contracts, on the application of the Trustees of the College, and 
with the authority of the Lords of the Treasury, have been completed : 

1. Building new^Iufirmary. 

2. Gas factory, stores, yard, and dwelling. 

3. Gas mains and fittings. 

4. Gas cooking range. 

5. Heating apparatus. 

6. Library and Museum fittings, &c. 

7. Water-wheel and force-pump. 

Repairs to a considerable extent have also been undertaken under the same authority, 
and are in progress. 

Sup-ply of Coals to Public Offices. 

The coaU and bogwood supplied to the several public departments in the Dublin 
district withm the year ended 31st March, 1865, were as follow, viz. 

Number of departments, 

„ Tons of coal supplied, 

„ Tons of bogwood, 

at a cost of £4,436 5s. 7c?. 



123 

4,975 

116 



Land Im- 
2rn''mfnt. 



LAND IMPROYEMENT. 

In reporting^ on the operations under the Land Improvement Acts, we, in the first place, 
jeg to sub^t to your iUrdships’ notice a table showing the number of applications and 
the amounts issued during the successive years from the commencement in 1847 to the 
2 >resent time. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



UnHBEB of Appuoationb for Loans, under tire Land Imjeotemest Acts, received in each year aince the Land 7m- 
commencement of operations in 1847 to the 31st Mareh, 1865 (inclnsiTe), and the Ahotjht Issued in each provement. 



N 

1847, June to December (inclueire), 


. of Applimtlon 

1,354 






Amount Issaod. 

. £72,790 


1848, 








571 






. 356,160 


1849, 








643 






. 379,836 


1850, 








436 






. 250,324 

. 145,653 


1851, 








280 






1852, 








164 






88,642 


1853, 








164 






63,4.54 


1864, 








123 






49,290 


1855, 








98 






33,180 


1866, 








108 






28,613 


1857, 








114 






27,674 


1858, 








112 






34,524 


1859. 








111 






. 29,334 


1860, 








135 






26,080 


1861-2, 








154 






36,656 


1863-3, 








184 






61,375 


1863-4, 








138 






58,830 


1864-5, 








132 






58,430 



This table shows a veiT' slight decrease ia the number of applications made and the 
sums issued in 1864-5. as compared with 1863-4. This may be attributed to the fact that a 
great number of landed proprietors who required assistance by way of Goverament loans, to 
enable them to drain and otherwise improve their lands, have already obtained that assist- 
ance and are now reaping the advantage of their expenditure in the enhanced value of 
the crops produced. There can be no doubt that the improvement effected by the opera- 
tions under loans sanctioned by your Lordships has been the means of introducing a very 
decided and extensive improvement in the agriculture of the country’. Reviewing the 
m-oceedint^s of the past year, we have the pleasure to state that recent proceedings have 
met with°thc-. same success which has hitherto attended the carrying out of the I.and 
Improvement Acts The operations under these salutary measures have progi'essed 
steadily and satisfactorily during the past year; thebenefits resulting therefroin not only 
increa4n°- the quantity of land suitable for cultivation, but also changing unskiUed hands 
into trained labourers, and tending to diminish the poverty arising from want of employ- 
ment at certain seasons of the year. -, 1.1 • • c ■«; 

The value and importance of the works executed under the supervision of our officers 
are becoming better understood and more fully appreciated in each succeedmg year, of 
which a more convincing proof cannot be adduced than the evidently increasing disposi- 
tion to embark pnvate funds in improvements similar to those which have been effected 
through the medium of loans obtained under the Land Improvement Acts. 

It is satisfactory to observe the successful result of expenditure under loans takm by 
resident proprietors of small estates who devote much time and attention to agriculture, 
and the increased skilfulness with which the drainage and other improvements are earned 

°*^But the benefits conferred are not confined to the lands improved under the provisions 
of the Acts, for many proprietors who prefer to improve their estates from private resoyces 
LknLledge tKat they Live ueeM irformato from f 

executino- such works, and carry it into practice, being convinced of the value of the 
syrem bLieresulfeaLarentonLeaeighboarin^ of propnetors who have operated 

™The\°tSL of deep drainage has gained considerably in estimation, and its advantap 
are Wominv more gLerally appredated. This is due to the striking success which has 
Xn“ed theWition of works carried out on this prmciple sccorfing to which the 
Slel draLfare sunk to the depth of four feet (where the outfeU admits) at distances of 
fr”m thirty to sixty feet apart, according to the nature of soil and subsod t hut as a general 
rX dS forty feet apart have been found very effectual, with few excepbons. Some 
pXoS have obfected to deep drainage, but they are few in number ; and we beheve those 
Ections have arisen from some of the following causes :--Preji.dice against change; the 
diilike invariably evinced by untrained labourers to sink deep draiM rendering it diftoult 
fe promSoto to have the work executed; the occasional failure of deep linage, either 
ftiSperfect execution or from the minor drains Iiavmg been placed too far apart to 
Tv Xland satisfactorily; for though deep drains admit of being made fcrther apart than 
si-Iuow Xes. tX densit/rf soil and sub^ and the slope of the ground should never he 
left out of consideration in deciding as to distance. . r • i, • i 

WrcLinue to exercise due vigilance in requiring the borrowers to furnish periodical 
accounte of expenditure during the progress of the works. The result has been gimeraUy 
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■ satisfactory, and the cases are extremely rare in which we have found it necessary either 
to threaten or adopt law pi’oceedings. 

Up to the 3lst March, 1865, 4,001 loans have been sanctioned by your Lordships, but 
the whole of the loans so sanctioned have not been issued ; for, as mentioned in previous 
Reports, during the period which elapsed between tbe year 1847, when the first loans were 
made, and the termination of the period now reported on, a considerable number of loans 
or portions of loans which had been so sanctioned, have been either relinquished by the 
borrowers or cancelled by this Board under the powers given in the Act 13 & 14 Vic., c. 81. 

At the close of the financial year ending March, 1865, there remained unappropriated 
out of the fund of £2,000,000 voted by Parliament.for the Land Improvement service in 
Ireland, the sum of £91,500. 

The sum issued on account of works up to the 31st March; 1864, 'amounted to £1,804,467, 
of which £1,703,377 has been expeirded on the loans ■which have been completed, and 
£101 ,090 has been issued in respect of loans in progress and those which have not been 
finally closed. 

These totals comprise 288 loans, amounting to a sum -of £101,740, which have been 
sanctioned to proprietors for the erection of farm buildings; and forty-tbree loans, amounting 
to £19,990, for the erection of labourers’ dwellings, particulars respecting which we furnish 
under their respective heads. 

’ The following is a tabular statement, according' to districts and counties, of;the amount 
of applications for loa'ns and the amounts issued for all classes of works , under the several 
Lana lmprovement Acts up to the 31st March, 1865: — 



Schedule showing the AirouNTS-of Applications and Issues. 



Amount Applied tor. 


, A»..t 




, 


Total No 
of Appli 
nations, 


Total Amsnnt 
Applied for. 


£ s. 


d. 


£ 


s. 


d. 




£ 


s. 


d. 


206,009 17 


6 


80,728 


0 


0 










122,725 6 




35,858 


0 


0 










205.4U9 8 




87,271 




0 










125,637 16 


11 


39,146 


0 


0 










145,444 19 


8 


65,940 




0 










46,615 12 


6 


12.268 


0 


0 










53,542 8 


0 


22,789 


0 


0 




















704 


905,985 




1 














70,013 15 


8 


18,851 


0 


0 










79,483 1-2 


3 


23,249 




0 










59,516 17 


6 


2S;536 




0 










66,576 15 




22,145 


0 


0 










142,186 15 




64,720 




0 










63,619 11 




26,35.5 




0 










55,559 13 


3 


23,367 


0 


0 










67,364 17 


11 


30,743 


0 


0 










62,947 11 


6 


21,003 


0 


0 










188,463 6 


0 


62,350 


0 


0 










93,703 4 


7 


40,626 


0 


0 










128,189 11 


6 


57,549 




0 










130,092 0 


0 


45,691 


0 


0 










181,023 17 


0 


74,732 




0 


1,638 


1,388,739 




















134.339 3 


5 


46,672 


0 


0 










115,331 17 


a 


40,315 


0 


0 










339,997 10 


8 


98,20’4 


0 












164,238 13 


3' 


79,270 




0 










371,325 0 


0 


116,735 


0 


0 










171,755 4 


1 


48,346 


0 


0 




1,296,987 






















327,037 15 


S 


138,584 


0 


0 










181,820 0 


0 


84,287 














87,650 0 


0 


33,630 




0 










399,023 16 


6 


131,899 




0 










493,613 13 


1 


112,609 


0 


0 


1,614 


1,489,145 
























Totals, 






5,081 


5,080,857 12 


9 



Total Amount lasutd. 



Noethers DiasRict. 
Antrim, 

Londonderry, 
Donegal, . 
Peiminogh, 

Tyrone, 

Armagh, . 

Down, 



Midlahs i.Hi> Easters. 
Caran, 

Monaghan, 

Longford, 

Louth, 

Meath, 

Westmeath, 

Dublin, 

SiJdaje, 

Eicg’s, 

Queen’s, 

Wicklow, 

Cariow, 

•Kilkenny, 

IVeiford, 



SHgo, 

Leitrim, . 

'Mayo, 

Koscommon, 

Galway, 

IHare, 



Limerick, . 

Tipperary, 

Waterford, 

Cork, 

Kerry, 



333,999 0 0 



429,542 0 Cl 



501,009 0 0 
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LanH h'v 

TsOEOUGn DeAINAGE, 

The reports of the Inspectors continue to bear testimony to the beneficial results of the 
operations carried out under loans for the improvement of laud by draining, fencing, &c., 
and to the general appreciation of their value by the proprietors and occupiers of land. 

The number of acres, which have- been thorough-drained from the commencement of 
operations under'the Land Improvement Acts, up to the 31st March in this year, amounts 
to 220,397 acres, the average cost having been £5 an acre. Of this quantity 7,172 acres 
have been drained during the period from 1st April, 1864, to 31st March, 1865, showing 
an increase of. Ij407 acres over the quantity of land drained during the preceding year. 

A considerable portion of the land drained has been subsoiled. 



Faem Buildings. 

13 and 14 Vic., c. 31. 

Since tbe passing of this Act 28S loans amounting to £101,740 have been sanctioned 
by your Lordships to proprietors for the erection of farm offices ; and. the operations 
under 234 of these loans, amounting, to £82,610, have been completed. 

Tbe reports.of . tbe. Inspectors bear testimony to the satisfactoiy manner in which the 
steadin<ys under their supervision have been conipleted. The observation, abeady made 
as regards drainage, is equally applicable to farm offices, namely, that the works executed 
under loans from°this Board affiord examples to proprietors who desbe to proceed with 
private funds. 

The followino’ Schedule shows the number of loans for farm buildings completed in 
each county in Ireland, with the sums sanctioned and issued : — 



Loan for Faem Buildings which have been closed. 



Antilm, , 
Oariow', . 
Cavan, 

Cork, 

Clare, 
Donegal, 
Down, 
Dublin, 
Fermnnagb, 



Kerry, 

Kildare, 

Kilkenny, 

King’s,. 

Leitrim, 

Limerick, 



1,050 

1,550 

1,200 

9,650 

1,450 

1,050 

1,000 

2.400 
100 

5.400 
3,910 
3,200 

100 

460. 



1,050 

1,550 

1,200 

9,030 

1,460 

1,050 

1,000 

2,400 

100 

5,000 

S,200 

3,180 

100 

450 

300 

7,720 



Longford, 

Louth, 

Mayo, 

Meath, 



Queen’s, 
Eoscommon, 
Sligo, 
Tipperary, 

"^terford, 

Westmeath, 

Wexford, 

Wicklow, 



1.400 
1,100 
6,800 

1.700 
300 

2,150 

5.400 
2,900 
9,550 
2,850 

200 

3.700 
1,360 
1,65Q 



1,400 

1,000 

5,860 

1,700 

300 

2,050 

5,130 

2,540 

8,490. 

2,850- 

200 

2,220 

1,350 

1,500 



234 82,610 I 75,370 



Of the remaining 54 loans for farm buildings which have been sanctioned, 33, amoimting 
to a sum of £10,850 have not been.proceeded with, and therefore do not appear in the 
following table of — 



B2 
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UNCOMPLFiTED LoANS for FaUM BdILDINGS. 



Couitf. 


Applioant. 


..is 




Amount Issued. 






& 






£ 


s. 


d. 




Kalpb S. O’Bro, 


200 


u 


0 


120 


0 


0 




Walter S. Brinkley, . 


250 




0 


50 




0 


Fermanagh, . 


Marchioness of Ely, . 


650 


0 


0 


520 




0 




Peter Biake, 


350 














Messrs. D’Arcy, 


450 




0 


450 




0 




Thoma.a Browne, 


350 


0 


0 


70 




0 




The Kniglic of Kerry, 


300 


0 


0 


60 


0 


0 




The Rev. George Browne, . 


550 




0 


330 


0 


0 




William Sandes, , 


650 




0 


650 


0 


0 




David Hewetson, 


300 


0 


0 


180 


0 


0 




Earl of Bessborough, 


200 




0 


160 


0 


0 




George Vandeleur, 


600 


0 


0 


360 


0 


0 




Richard Bourke, 


200 


0 


0 


160 


0 


0 


Mayo, . 


Nicholas M. Handy, . 


200 


0 


0 


160 


0 


0 




Samuel Law, 


300 


0 


0 










Charles Tottenhani, . 


200 


0 


0 


200 


0 


0 


• 


Richard G. Brinkley, 


1,000 


0 




800 


0 


0 




R. W. White, . 


200 


0 




200 


0 


0 


«» 


Mary R. A. Fegon, . 


200 


0 




40 


0 


0 




Thomas S. Irwin, 


130 


0 




130 


0 


0 


Weatnieath, . ■ 


Fulke S. Greville, 


1,000 


0 




1,000 


0 


0 






8,280 


0 


0 


5,980 


0 


0 



Scutch Mills. 

Under this head we have to remark that only two loans have been made within the 
past year — one to Major J. G. Irvine in Fermanagh, amount £250, for the erection of 
two mills, and the other to Mr. R. G. Brinkley in Sligo, amount £500, also for the 
erection of two mills. 

Many inquiries have been made as to loans for machinery and remodelling old 
buildings; but under the existing law we have no powers to advance money for any other 
purpose than the erection of the building, which, it may be borne in mind, is less costly 
than the machinery. 



Labourers’ Dwellings. 

The Act 23 Vic., c. 19, authorizing the advance of money for the erection of dwellings- 
for agricultural labourers, continues to be productive of benefit ; and the landed pro- 
prietoi’s evince a desire to avail themselves of its provisions. 

Since the passing of the Act 4-3 loans, amounting to £19,990, have been sanctioned by 
your Lordships. 

The following Schedule shows the loans for labourers’ dwellings which have been 
closed : — 



Loans for Labourers’ Dwellings which have been closed. 



County. 


Rsmber 
of Loans. 


Amount 

tsoodoned. 


Amount Issued. 


Carlow, 

Down, 


1 


£ s. d. 

' 1,000 0 0 


£ s. d. 

1,000 0 0 


2 


1,550 0 0 


1,080 0 0 


Fermanagh, 


1 


300 0 0 


300 0 0 


Kerry, ... 


1 


400 0 0 


400 0 0 


Limerick, . . 


1 


300 0 0 


300 0 0 


Longford, . 


1 , 


200 0 0 


200 0 0 


Waterford, . 


1 


350 0 0 


210 0 0 


Wexford, . ... 


1 


800 0 0 


800 0 0 




9 


4,900 0 0 


4,290 0 0 



Of the remaining 34 loans sanctioned for labourers’ dwellings, 18, amounting to a sum 
of £6,290, have not been proceeded with, and therefore are not included in the following 
table of— - 
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Uncompleted Loans for Laboueees’ Dwellings. 



County. 


AppUumC. 


Amotmt 


Amoimt haued. 






£, 


t. 


d. 


£, 




d. 


Carlow, 


Philip J. Newton, 


800 


0 


0 


480 


(i 


0 




D. W. P. Beresford, 


1,000 


0 


0 


1,000 


0 


0 


Clare, 


John G. Delmege, 


200 


0 


0 


120 


0 


0 


Cork, . 


Sir George 0. Colthnrst, Bart., 


350 


0 


0 


UO 


0 


0 


. 


Ditto, 


550 




0 


no 


0 


0 


Down, 


William B. Porde, 


400 




0 


120 


0 


0 


Dublin, 


The Earl of Howth, 


1,000 


0 




400 


0 


0 




John Hurly, .... 


200 






120 


0 


0 




The Right Hon. H. A. Herbert, . 


350 


0 




280 






Longford, . 


The Earl of Longford, , 


1,000 






600 


0 


0 


Londonderry, 


The Rev. M. Smyth, . 


200 






120 


0 




, 


Griffin 0. Galt, .... 


300 


0 




60 






Sligo, . 


The Right Hon. John Wynne, 


900 


0 


0 


360 


0 


0 




Richard G. Brinkley, . 


1,000 


0 












Deane Mann, .... 


250 


0 


0 


100 






„ . . . 


Thomas S. Irwin, 


300 


0 


0 


60 


0 








8,800 


0 


0 


4,270 


0 


0 



In the Appendix (B.) we give extracts from the reports of several of our Inspectors 
on the operations of the past year, and also extracts from the letters of those officers on 
the subject of the stoppage of tile-drains by the the roots of grasses, &c., on which we 
have considered it advisable to obtain the results of the experience of persons conversant 
with the subject. . . 

"We also append, as usual, a statement showing the lohns under which works are in 
progress, with the amounts advanced and the dates of the last orders for issue. See 
Appendix C. 

ARTERIAL DRAINAGE, 



With Improvements of Navigation and Water-power, under the Acts 5 &; 6 Vic., cap. 89; 

8 &, 9 Vic., cap. 69; 9 Vic., cap. 4; 10 & 11 Vic., cap. 79; 16 & 17 Vic., cap. 130; 

18 & 19 Vic., cap. 110; 19 & 20 Vic., cap. 62; 20 & 21 Vic., cap. 23; and 21 & 22 

Vic., cap. 41. 

The Board’s duties in connexion with the works of Arterial Drainage continued during 
the past, as in the previous year, to he confined to determining, on the application of 
proprietors, the amount of increased rent to he paid by tenants holding under leases in 
respect of the benefit derived by them from improvements in their holdings, resulting from 
the Drainage operations, and to giving information, assistance, and advice to the Trustees 
of District? on such points connected with their trusts as they might request, and which 
we have felt it within our province to give, all executive operations having, as stated in 
the previous year’s report, been brought to a close. _ 

No chaji|e has taken place in regard to the Board’s responsibihty m respect ot the 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at the end of March, 1865, to £2,384,338 ; and the repayments in respect thereof amounted 
to £751,505. 



ArUrial 

Srainofft. 



The Drainage and Improvement of Lands Acts {Ireland), 



26 & 27 Vic., c. 88, and 27 & 28 Vic., c. 72. 

Since our last Annual Report several Drainage Districts, proposed under these Acts, 
have been brought by petition under our consideration. They are as follow 



1. Atliboy, county of Meath. 

2. BaUynacairig, King’s and Queen's counties. 

3. Thurlra, county of Tipperary. 

4. Rathdowney, Queen’s county. 

5. Six-mile-bridge, county of Ciare. 

6. Kilmastulla, county of Tipperary. 



7. Silver River, King’s county and county of Westmeath. 

8. Parsonstown, King’s county and county of Tipperary. 

9. Oaraoge, county of Limeriok. 

10. Elphin, county of Roscommon. 

11. Connell, county of Kildare. 



The Act confirming the provirional order of this Board, constituting the Athhoy (27 & 28 
Dbtrict, was passed on the 29th of July last, and the works are now in progress. Vio.,c. 107.) 
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An Act confirming tke provisional orders, constituting four-other districts, viz.: — 

Batbdovniey, Queeu’s county, Ballynacarrig, King’s countyand Queen’s county, 

Sliver River, King’i county and county of Westnieatb, Sii-mile-bnclge, county of Ciare,'. 

Received the royal assent on the 7th of April, 1865. 

The provisional order fur the Kilinastulla District is made, and the Act for its confirma- 
tion will be introduced immediately. The remaining districts, with'the ^eption of the 
Thurles District, •whicli w'as abandoned by the petitioners (but for a portion of which an 
application has been again received), are going through the steps required by the Act, 
previous to provisional orders constituting them being made. 

The total area -of land to be improved in all tlie districts named is 20,337 statute acres, 
and the estimated, cost of the necessary works, £74,865. 



HARBOURS; 

Kingstown Sarlour. 

During. the. past year the works of the Harbour, .Piers, Breahwatera,. Jetties, Roads, 
and all buildings connected '^vilh them, have been maintained in an eificient state of repair. 

The levelling of the West Pier and the building of the parapet wall and paving of the 
sea, slopes have been continued. A new guard wall and stairs have been erected in front 
of the new Coast Guard Station, and four new wrought-iron mooring buoys have been 
substituted for old worn-out buoys. 

The constructing of a new creosoted timber jetty at the East Pier, fifty-three feet long, 
to be used principally for ballasting vessels, but may be occasionally used for general 
jmrposes; restoring the broken five-ton crane on the Victoria Wharf, by substituting 
^vrought-iron for the broken cast-iron mast, and supplying a new short link chain ; erecting 
a new iron mineral crane on the Traders’ Whai’f, for loading sulphur and iron ore, &c. 

The sheeting of a portion of the Mail Packet Pier with elm timber, to defend the 
masonry against repeated damage from the shocks of the packets, and fixing additional 
cast-iron bollards to prevent the risk of accidents from the mooring chains and warps of 
the Packets- crossing the public way. 

The following is a return of the Vessels that have used the Harbour during the last 
year, 1864— Mail and Passenger Steamers and 'Yacht Club Vessels excepted; — 



To and from tlio port of Dublin, waiting wind or sailing vessels. 

To and from the port of Dublin, waiting wind or tide, steamers,' 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scoteii .posts, 
Prom Irish ports to English, Scotch, and Foreign ports, 

Prom English and Scotch ports to Foreign ports, 

For Orders, . . . . . . , 

To Kingstown, .... ... 

Men-of-War, Troop Ships, and Orniaers, .... 

Total, 

In the previous year the numbers were, . . 



Numlrtr. Tonaagf. 

511 98,941 

49 30,208. 

192' 14,050' 

172 20,445 

12a 9,687 

61 14,295 

6 1,241 

531: 59,158 

20 ' — 



1,665 238,025. 



lj6-73 241,088'- 



Howth Harhour. 

The works for deepening this harbour, which had been commenced shortly before our 
last Annual Report, have since made steady and satisfactory progress, and a large quantity 
of the deposit has -be^n removed by dredging. 

A site for a barking-house for nets, and a store for fishing materials, ('which has been 
erected), and also one for a salt and coal store for the use of the fishing trade, have been 
le.toa.tiur.'Wsstern Pier. 

The roads and piers and oth^r 'works-of the BarhouT 'bave^-been maintaiiied in good 
repair . — See Appendix D. 



Dunmore East. 

^ been, required . bey ond'fthe* ordinarywoits of maintenance- of tMs harhoijr. 

The works have been.-.kiept'iii.go©'d oBder.>a®d repairi 



Printed image digitised by the University of Southampton Library Digitisation Unit 




15 



1864-65.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Donaghadee Harlour . 

A bank of loose stones at the South Pier Head has been removed, so as to give a depth 
of twelve feet of water at low water of spring tides immediately under the Pier Head ; 
and a breach which occurred in the sea pavement of the South Pier in December, 1863, 
and which was then repaired in a temporary manner, has been permaiiently secured. The 
work, with these exceptions, has been confined to tb.e ordinary maintenance of the harbour, 
which has been kept in good repair . — See Appendix D. 



INLAND NAVIGATIONS. 

Shannon Navigation. 

All the works throughout this navigation have been maintained in good order. New 
fish-passes have been constructed in the weirs at Afhlone and Tarmonbarry. "With these 
exceptions no work has been undertaken beyond those of ordinary maintenance and 
repairs . — See Appendix D. 

River Maigue Navigation. 

The works have been all kept in good repair . — See Appendix D, 

Tyrone Navigation — Coal Island Canal. 

Nothing has been expended during the last year on this navigation beyond the ordinary 
outlay for its maintenance. The navigation is in good repair . — See Appendix D. 

Boyne Navigation. 

The works of this navigation have been maintained in good order . — See Appendix N. 



POST ROADS. 

Act 6 & 7 Vfm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the above Act, 
repairs have been executed during the past year on post roads situated in the following 
counties : — 

Cork. Mayo. Roscommon. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £338 4s. Sd., repayable by Grand Jury Presentment at subsequent 
Assizes. 

We have the honour to be 

Your Lordships’ obedient Servants, 

JOHN G. M‘KERLIE, 
WILLIAM R. LE FANU. 



Edwakd Hornsby, Secretary, 

Office of Puhlic Worhs, Buhlin, 
2nd June, 1865. 



Earloui-t. 



Inland 

Eavigatum. 



Roads. 
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APPENDIX TO THIRTY-THIllD REPORT OF THE 



[1864-65. 



APPENDIX A— 



(A.)— Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



II 


Tm!. 


Heads ot Account. 


B.laaces on 
aiflt Uwoh, 
18S4. 


RomItoS, 








£ t. d. 


£ s. d. 


A1 


20 


Loans, Adrancea, and Repayments, tiz.:— 

Loans, 57 Geo. S, c. 84, . . . . . . *| 

„ 1 & 2 Wm. IV., c. 33, 

„ 6 & 7 Vic., c. 44, . . . . . . 1 

Arterial Biaina^e, &c., ...... 

Labouchere Drainage, ...... 

Land Improvement, ...... J 


2,969 18 4 


252,162 16 11 


A2 


22 


River Drainage Worlis, 5 & 6 Vic., e. 89, &e.. • . . . . 


- 


1,498 12 10 


A3 


22 


Land loiprovement Preliminaries, 10 Vic., e. 32, . , . . 


349 8 4 


1,219 2 0 


A4 


24 


Parb’amcntiry Totes and Grants, viz. 

1. Public Buildings, including National Education Buildings, Pbcenis' 

Park, Kingstown, Howth, and Donaghadee Harbours, 

2. New Record Buildings, ...... 

3. Salaries and Incidents of Office, and Fisheries, . 

4. Convict Prisons, ...... 

5. Central Criminal Lnnatic Asylum, Dundrum, . 

6. Royal Dublin Society, ...... 

T., National Gallery of lieltjad, ..... 

8. Dunmore Harbour, . • . 

9. .Convict Jlnts, Fort Carlisle, Cork, . • . 


2,254 17 1 

' 


140,849 4 4 


AS 


30 


Miscellaneous Services, wiz. 

1. Maintenance of Post Roads, ...... 

2. .Receivers' Accounts for Loans, . • . • . 

3. Inland Navigations: — Shannon, .... 

5) Boyne, ..... 

», Tyrone, ..... 

1, Ulster Canal, &c., 

4. Metropolitan Police Buildings, ..... 

5. Railway Arbitr.ation Accounts, . ... 

6. Pi«3 and Harbours Act, 9 Vic., c. 3 ; and 10 & 11 Vic., e. 75, ’ 

7. Maynooth College, ...... 

8. Pbcenix Park Grazing Rents, ..... 

9. Sundry Drainage Deposit Accounts, per Act 26 & 27 Vic., c. 88* 
10. Sundry Accounts, 


5,423 1 6 


29,099 7 0 






Total, ..... 


10,997 0 3 


424,829 3 1 


A6 


34 


Classified Abstract of Loans for Public Worb, 1 & 2 Wm. TV., c. 33 • and 
6 & 7 Vic., c. 44. ’ ' ’ 






A7 


36 


of open Loan Accounts, 1 & 2 Wm. IV., c. 33; and 6 & 7 Vic., 






As 


so 


Ktto, 57 Geo. HI., c. 84. 







0$<x <if FviUc Worh, Dublin, ^th May, 1865. 
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Accounts. 

Sums introsted to their Management for Collection or Disbursement for Oae Tear, ended on 31st March, 1865. 



BulUlMI 

3Ut Much, 
186». 


TOT*.- 


tlRMsTcL 


P»li 


Slat Hvoh, 
U6S. 




£ t. d. 


£ s. d. 


£ s. d. 


£ t. d. 


£ t. d. 


£ ». d. 


306 10 S 


255,439 0 6 


- 


255,439 0 8 


- 


255,439 ' 0 8 


2,080 0 4. 


4,478 IS 2 


4,386 4 8 


92 8 6 




4,478 13 2 


- 


1,568 10 4 


- 


1,387 9 8 


181 0 8 


1,568 10 4 


- 


.143,104 1 5 


- 


141,199 3 1 


1,904 18 4 


143,104 1 5 


- 


34,522 8 6 


- 


26,807 S 6 


7,715 5 0 


34,522 6 6 


3,286 10 9 


'489,112 14 1 


4,386 4 8 


424,925 5 5 


9,801 4 0 


439,112 14 1 
















Vf, B. SoABT, Aecomtant. 



02 
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APPENDIX TO THIRTY-THIRD REPORT OF THE [ 1864 - 65 . 

(A l.)—.An Account, showing the Receipts and Expenditdbe of the 



PUBLIC LOANS. 





£ B. d. 


£ s. d. 


£ s. d. 


To Ijalance, 31st Match, 1864, ..... 


- 


— 


2,969 13 4 


Loiva AsYifiOEB. 








Public Works, 6 <fc 7 Vic., c. 44: — 








Amount teceired from Commiasioners of National Debt, 


— 


5,536 0 0 




Land Improvement, 10 Tic., o. 32, Ac.: — 








Amount issued &om Oousolldated Fund, 




67,000 0 0 




Total issued for Loans, .... 






62,536 0 0 


Loans Eepathests. 








1. Public Works Loans : — 








Amonats received under the following Acts, vi*. 








Loans, 67 Oeo. III., c. 34, .... 


179 19 10 


..... 


— 


Loans 1 & 2 Wm. IV., o. 33, . 


3,476 17 2 


... 


— 


Loans 6 & 7 Vic., c, 44, . 


6,354 1 0 


— 


— 






10,010 18 0 


- 


2. Arterial Drainage and Navigation in connexion : — 








Amount received Irom I'roprietors lor Drainage Works, 


55,612 3 9 





— 


Amount received irom Counties on account of NavigationW orks, 


9,654 9 0 


— 


— 






65,166 12 9 


_ 


3. Labouchere Drainage 








Amount received from Proprietors, . - . , . 




10,929 3 2 




4. Land Improvement ; — 








Amount received from Proprietors, .... 




103,520 3 0 




Total Bepayment^ ..... 


- 


- 


189,626 16 11 


Balance to next Account, .... 


- 


- 


306 10 5 








256,439 0 8 



0^ ofPvblie Worh, DviliTt, May, 1866. 
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ADVANCES AND EEPAYMENTS. 





£ 8. d. 


Loijrs Astakobs. 




public Works, 6 & 7 Vic., c. 44 

Amount advanced on Loans, ..... 


- 


Land Improvement, 10 Vic., c. 32, «kc. 

Paid to Proprietors on account of Loans, . . 


— 


Total paid to Borrowers, .... 


- 


LoAKS EBPATUSHtrS. 




1. Public Works Loans : — 

Amounts transferred to H. M. Excbe^ner, vit 
Loans, 57 Geo. III., c. 34, . 

Loans, 1 & 2 Wm. IV., c. 33, . 

Loans, 6 & 7 Vic,, c. 44, . . , 


179 19 10 
3,476 17 2 
8,202 2 11 


2. Arterial Drainage and Navigation in connexion 
Amount transferred to H. M. Exchequer, 


- 


3. Labouohere Drainage : — 

Amount transferred to H. M. Exchequer, 


- 


4. Land Improvement 

Amount transferred to H. M. Eicheqner, 

Eefund to Proprietor, . . . > • 


103,377 5 10 
100 0 0 







5,536 0 0 
58,430 0 0 



11,858 19 11 
65,207 11 9 



103,477 6 10 



255,439 0 8 



W. B. SoADi, Acfountant, 
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018 . 64 - 66 . 



Account showing the Receipt and Expenditure of the Commissioners 



NAME OP DISTRICT. 



(A 2.)— RIVER 



Brosna, 

Lough Oorrih, 
lough Neagh, 

Shanagolden, for Interest charged in former years, cancelled on the 
Works being abandoned, • . . . . 



Total Receipts, 

Balance to next Account, 



0§ee ofPiMie Worha, Dublin, ^ay, 1865. 



52 12 8 
34 0 0 

n 0 0 

1,401 0 2 



1,498 12 10 
2,980 0 4 

4,478 13 2 



(A 3.)— LAND IMPROVEMENT 



RECEIPTS. 

Balanee from- last Account. 

Amount receired from Treas^ by way of Loan, 

» „ ffom Proprietors in Repayment offteliminaiy E 



£■ t. d. 


£ s. d. 




349 8 4 


700 0 0 




■ 51P 2" (T 






1,219. 2 0 




£1,5S8 10 4 



0^ ofPviUo Worli, DvUin, %thMay, 1865. 
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of PuBUO Works, in the Year ended 31st March, lS65~continued. 



drainage. 



NAME OF DKTMCT. 


Expenditure 

Worts. 


TOTAL. 




£ ». d. 


£ t. <L 


EXPENDITURE. 






Balance from 31st March, 1864, . . . . ' . 




4,386 4 8 


Works Accors*. 






Ballinamoie and Ballyconnell, ...... 


3 10 0 




Brosn^ ......... 


57 3 2 




Olonakilty, ........ 


14 2 0 




Lough Corrib, ........ 


9 19 8 




Longh Neagh, ........ 


7 13 8 




Total EspendituTe, 




92 8 6 






4,478 13 2 



W. B. SoADT, Accountant. 



PRELIMINARIES. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Amount paid to Exchequer in Repayment of Advances, 


899 19 9 




„ paid for Preliminary Investigations, Advertising, Sorivenery, &c., 




1,387 9 8 


Balance carried to next Account, 




181 0 8 
£1,668 10 4 



W. B. SoADi, Accountant. 
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Account ahovring the Receipt and Expenditure of the Commisbioners 



(A 4.)— PARLIAMENTARY 
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of POBLIC Works, in the Tear ended Slat March, 1865— continued. 



VOTES AND GRANTS. 



EXPENDITURE. 

1. Public Buildisos, &c. ; — 

Dublin Ciiatle — ^Furniture, Qeneral Repairs, and Altera- 
tions to Stiite Apartmeals, Public Offices, i’c., . 

Royal Irish Academy — ^Repairs, Alterations, «fcc.. 



Charitable Bequests Office, ditto, 

Commissariat Office, ditto, 

Stationery Office, ditto, 

Agricultural Statistics Office, ditto, 

Registrar-General Office, ditto, 

Census Office, ditto, 

Income-Tax Office, ditto, 



Inspector-Generalof MilitiaOffice, ditto, 

Late Inland Navigation Office — Rent, 

King's Inns — Repairs and Alterations to seveial Offices, die.. 
Pour Courts — Repairs, Alterations, <5c., to several Courts, 
Chambers, and Offices, .... 

Pour Courts’ Marshalsea — Repairs, AUeratiotis, &o„ 
Custom House, Dublin — Genei-al Rcfiairs and Alterations 
to several Public Offices, Excise Stores, ic., 

Custom House, Cork — Repairs, <fcc., to several Offices, Ac., 
Custom House, Limerick, ditto, ditto. 

Custom House, Belfast, ditto, ditto, 

North Wall Bridges, Dublin — Repairs, Ac., 

Customs’ Buildings throughout Ireland — Additions, Re- 
pairs, Alterations, Ac., .... 

Irishtown Church — Repairs, Ac., 

Pliffiiiix Park Residences, Ac. — General Repairs, Furniture, 
Additions and Alterations to the Viceregal and other 
Loilges, Ac., . . . _ . _ . 

Boynl Hospital, Kilmaiuham — Additions, Repairs, Altera- 
tions, Ac., ...... 

Royal Hibernian Military School — Additions, Repairs, 
Alterations, Ac., . ■ • _ • • 

The Queen’sCollege.Oork — Additions, Repairs, Alterations, 
Restoring Furniture, Ac., .... 

The yueen’s College, Belfast— Repairs, Alterations, Ac., . 
The Queen’s College, Galway, ditto, 



Inland Revenue Buildings — Repairs, Ac., 

Co.ost Guard Stations : — 

Maintenance of, and Additions to, Existing Stations, 

Law Expenses, Costs of Leases to the Admiralty, Ac., . 
New Buildings : — 

Achill Island — Bullsmonth, £1,906 19 3 
Darbyspoint, 46 16 8 



Jieeie, 


£2,164 5 


2 


Balbriggan, . • 


485 16 


9 


Bonmabon, 


. 3S3 7 


9 


Donaghadee, 


769 19 


6 


Howtb, . 


. 1,646 12 


0 


Lacken, . 


2,199 13 


3 


Ross, . . • 


1,385 0 


6 


Tarbert, . . • 


. 1,182 11 


10 


Upper Core, ■ . 


1,118 12 


4 



Claggan — Purchase of leasehold interest 
of Lands, with Dwelling-house, Ac., . 



General Post Office, Dublin — Additions, Repairs, Altera- 
tions, Ac., ...... 

Post Office, Cork, Ditto, 



Carried forward, 



1,338 5 5 
i-25 2 3 
486 15 9 



3,165 13 10 
97 17 0 



11,335 19 1 
450 0 0 



810 2 8 
43 19 5 



7 8 



7,648 
466 2 1! 
92 6 10 
88 8 11 
60 17 1 
116 10 10 
90 9 3 
117 4 6 
281 1 1 
18 15 9 



2,925 17 10 
357 13 9 

1,306 15 1 
145 0 6 
347 13 11 
630 10 6 
263 3 6 

574 10 9 
104 19 6 



7,285 

4,056 



2,240 3 
185 14 



25 



£ s. d. 
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APPENDIX TO THIRTY-THIRD REPORT QF THE [I8C4-C5- 
As AccotJNT showing the Eeoeitt and ExpENWTrEB of the Commiesiokem 



RECBIPT—nmitm^ecZ. • 

Brought forward, 

1. PoBLTo BinxMif<38— tfon<inu«d, 



Howth Harbour ; 
Harbour Hues, . 
Heats, 

Sale of.Stone% . 
Hines, 



ronagbadee Earbcnr ; 
Bents, , 



Ganied! forward. 



(A 4.)— PARLIAMEKTASY 




401 9 ' 0 
69 3 7 
10 12 9 
10 2- « 



5 10 



£ £. d. 

94,226 0 8 



£ a. (2, 
2j254 17 , 



491 7 le 
5 1 0 



94/K2 9 6 I 2,264 ‘IT 1 
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VOTES AND GRANTS — continued. 



EXPENDITURE — amtinusd. 

Brought forward,- . 

1. I'ssLio kc.—cmtitmed. 

National Education Buildings, &c. : — 

Repairs and Works at the Offices, Schools, Lccture-roonis, 
and Training Departments in Dublin, . 

Repairs and Alteratioua to Model Agricultural Sciiools, 
including Albert Model Farm, 

Repairs to District Model Schools, 

Additions and Alterations to ditto, 

Repairs and Maintenance of Minor Model Schools, 
Addittons and Alterations to ditto, 

Repairs to Ordinary Literary Schools, . . 

Grants in aid of Building, Improving, Re-famishing, and 
Enclosing Sites of Ordinary Literary Schools, . 
Building New Model Schools; — Cork, . £7,040 17 7 

Enniskillen, 13 19 9 



CoBStahulary Depfit Barracks, Pheenis Park : — 

Repairs and. Alterations, . • £1,015 4 1 

Additions, . . . • 7,313 18 3 



Constabulary Barracks throughout Ireland— Additions, Re- 
pairs, and Alterations, . . . • • 



District Probate Registry Offices : — 

Additions, Repairs, and Alterations, 



- Office, Repairs, 



Sjieeial Coniinissioiiers of Fisheries 

Rent, &c., . . . • • 

Store aud Yard, Oity-quay — Rent, . 

Phcais Park — Maintenance, ic. : — 

Labour and Materials, Alterations and 
Repairs to Gate Lodges, Onltivation of 
Deer Farm, &e., Ac., . • £3,065 16 

Salaries of Bailiff, Deerkeeper, Gate- 
keepers, Constables, &c., . • 984 14 

Allowance in lieu of free Grazing, . 100 0 

Contiugencios, including Gaslight, and 

attendance of Police, , • • 393 15 



Improvenrents— Drainage Works, Now Roads, itc., 

Coatingenoies, Salaries of Overseers, Maintenance of Clocks. 

Ckimuoy Oleaniu?, &c., . . • • • 

Coals aud Firewood supplied to sundry Puhlic Departments, 
Fish Passes on the Upper Shannon Weirs— Labour, Mate- 
rials, Incidents, ic., ...• 
•"Mermaid," Powder Ship, Incidents, . 



Howth Harbour ; 

Labour, Materials, &c., j • • 

Salary of Engineer, Travelling Expenses, (fcc., 
Salaries of Harbour Master and Assistant, 
Incidents, , . . • 

Donaghadee Hatbonr : 

Labour, Materials, (fcc., . • • 

Salary oif Barbour Hasten 

Carried forward, . . 



1,599 13 2 

2,174 9 11 
1,830 6 0 
332 11 5 
238 6 0 
155 14 3 
1,503 3 10 

3,038 19 6 



8,329 . 2 4 



4,544 6 11 
3,567 19 1 



373 14 0 
59 5 6 
50 0 0 

ins 0 



8,748 7 8 



8,112 6 0 



796 1 
3,418 



258 
0 1 



Printed image digitised by the University of Southampton Library Digitisation Unit 




28 APPENDIX TO THIRTY-THIRD REPORT OF THE [1864-65 

An Accodnt stowing the Reckipt and Expenditdre of the CoMMissioNsas 



(A 4.)_PAELIAMENTAST 



1. Kwqstowh Haeboto 
Harbour Dues, 



EECBIPT — cantinwd. 
Brought forward. 



2. New Bbcobd BuiLunfas : — 

Issued from H. W. Exchequer on account of Vote, 



3. Salaeies and Incidents op Office ; — 

Issued from H. M, Exchequer on account of Vote, 
lAw Costs recovered, . . 

Registration Fees, .... 

Sundry Receipts, .... 



4. Qohtict Pbisons : — 

Issued from H. M. Exchequer on account of Vote, 
Sale of Old Metal, &o., .... 



5. Cekteal Obiminai Ldnatio Astlijm : 

Issued from H. M. Exchequer on account of Vote, 



6, Rotad Dubein SoeiETT : 

Issued from H.M. Exchequer on account of Vote, 
Sale of Old Lead, 



7. National G-allebv of Ireland . 

Issued from H. M. Exchequer, Vote, 

8. Edniioee Habbohb 

Rents, .... 
Dues, • . . . 



9. Convict Huts, Poet Carlisle, Coek; 

Received from the Eireotoxs of Convict Prisons, 



2,320 17 9 
230 2 11 



£ t . d . 
94,722 9 6 



^ s. d. 

2,254 17 1 



22,700 0 0 
274 18 7 

4 10 2 

5 19 6 



1,282 0 0 
6 8 11 



97,278 10 3 



.322 0 0 
12 3 0 



0^ ofFvblie Worla , DuUin , 9<A May , 1865. 



32 17 6 
16 13 11 



1,288 8 11 



3,200 0 0 



1,334 3 0 
60 0 0 



143,104 1 5 
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VOTES AND GRANTS — contim^d. 



EXPENDITURE — continued. 

Bronght forward, 

1. Kingstows Harbour ; — 

Ballast supplied. Contract, . 

Maintenance, Repairs, Materials, ko., 

Tramway Plates, Mooring Posts, Chains, <kc., 
Salaries of Harbour Master, Superintendent, ic., 
Boatmen, Watchmen, &c., . 

Incidents and Contingencies, including Gaslight, 
Bents and Tares, 

New Court or Bankbuptoy : — 

Works under Contract, <fec., 



2. New Record Buildings : — 
Works under Contract, 
Salary of Clerk of Works, 



3. Salaries and Inoidents or Office : — 

Salaries of the Board and Establishment, 
Law expenses, 

Travelling expenses, 

Progress Inspections, 

Incidents, <kc.. 



Salaries and Inoidents of Fisheries : — 
Salary of Inspecting Commissioner, 
Travelling expenses, 

Incidents, 



4. Convict Prisons : — 

Mouutjoy (Male) — Repairs, Alterations, &c., 
Jlountioy (Pomale), ditto, 

Sniithfield, ditto, 

Lusk, Rent, .... 



5. Central Criminal Lunatic Asylum: — 
Alterations, Repairs, Rent, &c., 
Additions — Works under Contract, 
Furniture, Fitments, <kc.. 
Salary of Clerk of Works, 



6. Royal Dublin Society 

Alterations and Repairs to Buildings in Kildare-street, 
Ditto, Botanic Gardens, Glasnevin, 



7. National Gallery of Ireland : — 

Repairs, Ac., 

8. Donmore Harbour: — 

Repairs, Ac., ■ • • 

Incidents, • • *. 

9. Convict Huts, Fort Carlisle, Cork 

Works under Contract, Ac., 
Incidents, . • • 



Balance, 



£ s. d. 


£ t. d. 


£ *. d. 


- 


90,084 18 5 




372 19 0 






2,819 3 0 






72 13 1 






442 0 10 






633 16 10 






220 5 4 






S7 17 5 








4,600 15 6 






1,354 10 6 








96,040 4 5 




15,557 10 9 







109 11 0 








15.667 1 9 


19,068 4 7 






117 1 2 






1,344 6 2 






793 17 7 






282 18 11 


21,606 7 5 




600 0 0 




321 0 6 






74 7 0 
















22,601 14 11 




508 14 11 







608 7 7 







182 10 3 







15 11 








1,303 8 8 




647 10 3 




2,500 18 6 






489 3 1 






107 0 2 




















716 4 1 







894 17 11 












— 


60 10 3 




10 13 10 






4 16 11 








15 10 9 




152 11 2 







2 7 2 








154 18 4 






141.199 3 1 






1,904 18 4 






143,104 1 5 



W. B. Soi-DY, AceouiUatU. 
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APPENDIX TO THIKTY-THIIID REPORT OF. THE [1864-65 

As Account shoTving the Receipt and Expenditure of the Commissioners 

(A 5.)— MISCELLANEOUS 



RECEIPT. 

To balance from last Account, . 



1. Maihten.ujce of Post Roads, Ac. : — 

To Advances from Consolidated Fund, 

To Amount received from the following Counties, viz. : — 
Co. Cork, . 

,, Donegal, 

„ PeiTOanagb, 

„ Wicklow, 

„ Roscommon, 



Total Receipts, “Post Roads,” 



, fiECEiTEa’s Accounts foe Loans 

Galway Harbour : 

Tolls, 

Sales, 



Limerick Harbour : 
Tolls, ■ . 
Runts, 



Total Receipts, “Loans Receiver,” . 



3. iNtiSD Kavioatioks : 

Shannon Navigation : 

Rents of ISJilis, Land, Weirs, Ac., 
Tolls, Wharfage, Ac., 

Sale of Materials, . 



Boyne Navigation: 
Tolls. Ac., 

Rents, . • 



Tyrone Navigation : 
Tolls, 

Rents, Ac., 



Maignc Navigation : 
Tolls, 



I^Dundalk Steam Packet Company, on Surteudei- of Lease, 



Total Receipts, “Inland Navigations,”' 
Carried forward, . 



8 G 12 
36 10 
130 0 
10 0 
39 ,0 



2,763 . 9 8 
7 10 0 
17 13 5 



8,164 17 3 
204 15 3 



, 1,364 10 4 
. 1,526 0 6 
23 3 4 



366 0 7 
0 5 0 



271 9 4 
49 12 1 



2,362 18 
1 18 



2,788 13 1 



321 1 5 
12 2 2 



i s. d. 

5,423 1 G 



23,361 10 0 
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SERVICES. 



EXPENDITURE. 


£ s. d. 


£ 1. d. 


£ i. d. 


1. Maiktehanob or Post Roads, <kc. : — 

By H.M. Exchequer, for amount rep^d by Counties, and 
transferred, ...... 

County Cork, ...... 

„ Rosconimon, . . 

,, Mayo, 


153 6 8 
39 0 0. 
145 18 0 


381 13 8 
338 4 8 










Total Expenditure, “ Post Roads,” . 


- 


- 


71-9 18 .•.* 


2. Reoeiter’s AccotnjTB fob Loans : — 

(Jalway Harbour : 

Miuntenance, ... • • 

Salaries and Incidental Charges, . . . 

Law Costs, 


742 IV 8 
5G4 0 4. 
431 0 3 


1,737 18 3 
8,445 13 0 




Limerick Harbour : 

Maintenance, ....•■ 

Works under Contract, Ac., .... 

Salaries and Incidental Charges, . . . • 

Sir Tbmn.os Deane, for Interest, .... 
Transfer to H. M. Exchequer Account — Interest, 


1,907 9 5 
2,158 1C 0 
1,590 8 3 
188 19 4 
2,600 0 0 










Total Expenditure, “Loans Receiver,” 


— 


— 


10,183 11 3 


3. IiiLAim Natioatiohs : — 

Shannon Navigation : 

Maintenance, ...••• 

Salaries and Incidental Charges, . . . • 


1,433 19 4 
1,405 0 9 


2,839 0 1 

305 13 10 
367 3 8 




Boyne Navigation : 

Maintenance, ...••• 

Salaries and Incidental Charges^ 


112 15 6 
192 IS 4. 




Tyrone Navigation : 

Maintenance, ...••• 

Salaries, Ac., 


179 11 1 
187 13 7 




Malgne Navigation: 

Maintenance, . - . . . • 

Salary of Collector, "Ac., . • • ■ * 


34 8 10 

35 14 0 




Ulster Canal : 

Salary and Incidental Charges, . . . - 


- 


299 10 3 




Total Expenditure, “Inland Navigations,” . 


_ 


— 


3,881 10 8 


Carried forward, . 


- 


- 


1 14,785 0 3 
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APPENDIX TO THIRIY-THIRD REPORT OF THE [1884-65 

Ak Account showing the Eecbipt and Expenditure of the Commissioners 

(A 5.)— MISCELLAKEOrs 
£ .. A I £ .. d.\ £ , j I 



4. MBTSopoLiTAif PotioE Buildinos : — 

BepayiKcots by Police Coiumissioners, 
Beloogemeat, 



5. Raiiwat Aubiteatioh Accounts : — 

Amount receiYcd from Railway Companies, to meet ex- 
penses of Arbitration, per Act 14 i 15 Yic., c. 70, 



6. PiEBs AND Hasbours Act, 9 Vio., c. 3; and 10 and ! 1 Tic., c. 75 : 
Issued from H. M. Exchequer, .... 



7. Matnootb Colleoe : — 

Issue on Account of Loan, . 



8. PBixtaz Paee : — 

Amount received for Grazing Rents, d 



9. SuNDBT Deathage Deposit Accounts; 

Received on account of Parliamentary e 
Kilmastulla District, . 

Silver Rivet do. 

Parsonstowu do. . , 

Elphin do. . 

Connel do. 



10. SuNDBV Accounts ; 

County Antrim Deposit Account, for Inspection, 
Dividends received on Stock, 
fieoeipts in Suspense, 



qfPMio Works,- Dublin, Qth May, 1865. 
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SERVICES— contwmerf. 



EXPENDITURE. 


£ $. d. 


£ s. d. 


£ s. d. 


Brought forward, 


— 


— 


14,785 0 3 


4. Mbtbopolitan Police BmniNaa : — 

Amount expended on New Buildings, Repairs, Mainte- 








nance, Ac., ... . . 


— 


— 


3,120 0 8 


0. Railwai Aebiteation Accounts : — 

Sundry Railway Companies, for Amount paid to Vain- 








ators, &o., per Act 14 & 15 Vic., c. 70, 




814 0 3 




Amount Refunded to Companies, 




36 15 2 


850 15 5 


6. Piees ahdHarsoitm Act, 9 Vic., c. 3; and 10 and 11 Tic., c. 76 : 








Eowth Harbour Improvements, .... 





1,337 4 8 




Slip at Mungerena Cove, .... 




60 0 0 




Bantry Pier, ...... 

7. Matnooth Collese: — 




17 17 0 


1,415 1 S 


Salary to Clerk of Works, .... 




133 17 6 




Contractors, &c., ...... 




4,412 3 4 


4,546 0 10 


8. Phcehix Park : — 




796 7 2 




Transferred to H. M. Exchequer, 


_ 




Paid Rent, Tithe~Rentoharge, &o., 


— 




905 8 0 


9. SoNDEt Dbainaos Deposit Aoootots: — 

Paid for Preliminary Expenses, Ac., viz. : 




42 12 6 


Atbboy District, ..... 


— 




Ballinacarrig District, . . . . . 


— 


34 10 0 




Thurles do. including £8 11s. refunded, 


— 










50 12 4 




Kilroastulla do. . . . . > 





63 11 0 




Rathdowney do. . . 


— 


19 12 6 




Silver River do. . . . . 


>— 






Parsonstown do. . 






334 5 4 






450 0 0 




House of Industry Hospital, paid Contractor, 


— 




Dividends on Stock paid to Sundry Parties, . 


— 






Ormeau Bridge, unexpended Balance transferred to H.M. 








£xchequer -in reduction of Loans, 


— 


1^4 1 9 




Receipts in Suspense allocated, .... 






790 11 4 
26,807 3 6 


Balance, carried to next aoconnt^ . • • 






£34,522 8 6 



W, B. SoAHT, Aeeomtca^ 



E 
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34 APPENDIX TO THIRTY-THIRD REPORT OF THE [1864-65 

(A 6.) — Abstract of Loans made by the Coumissioners of Public Works, uader the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1865. ’ 



COtJNTT, (fee. 


PURPOSE OF 




BBPAIMENTS. 


Bsmitted. 


Balance of 


LOAN. 


Total issued. 


Principal. 


Interest, 


Principal 
31st March, 






£ s. d 


. £ g. c 


£ ,s. ( 


£ s. d 


^ A 


Antrim County, | 


For making audl 
1 improving roads, 
court-houses, <kc. J 


167,782.18 


155,948 9 i 


18,939 13 


- 


1,834 9 Q 


Armagli County, . 


Ditto, 


2,507 10 


2,507 10, £ 


564 19 1 


- 


— 


Carlow County, . 


Ditto, 


6,650 0 


'6,660 0 C 


692 5 


- 




Carrickfergoa, "i 
(County of the 
Town,) j 


Ditto, 


4,443.10 . 


4,443 10 C 


689 0 4 


- 


- 


Cavan County, 


Ditto, . 


36,953: .8 


36,526 17 8 


6,053 .11 3 


_ 


426 10 4 


Clare Connty, 


Ditto, 


17,779 11 i 


17,779 11 8 


1,924 6 8 


— 




Cork County, 


Ditto, 


4,451 15 1C 


4,461 15 10 


338 7 11 


— 


— . 


Cork, County of) 
the City, 


Ditto, 


1,500 0 C 


1,500 0 0 


271 11 a 


- 


- 


Donegal County, . 


Ditto, 


17,557 5 C 


17,667 6 0 


1,861 7 9 


— 


_ 


Down County, . 


Ditto, 


13,731(17 6 


11,244 . 2 


720 7 3 


_ 


2,487 14 11 


Dnhlia City, 


Ditto, 


1,211 6 g 


1,211 6 8 


42 11 11 


_ 


_ 


Dublin County, . 


Ditto, 


5,638 11 I 


5,638 11 1 


672 4 1 






Fermanagh County 


Ditto, 


5,050 ; 0 0 


6,050 0; 0 


.900.14 1 


— 




Galway County, . 


Ditto, 


31,015 7 g 


31,016 7 8 


1,633 7 11 


— 




Galway Town, . 


Ditto, 


3,330 -0 C 


1,639 2 7 


281 4 2 


_ 


1,690 17 5 


Kerry County, 


Ditto, 


76,094 9 6 


76,094 9 6 


8,966 8 1 




_ 


Kildare County, . 


Ditto, 


6,602 10 0 


! 6,602 io 0 


.1,407 3 'o 







Kilkenny Connty, 


Ditto, 


29,350 0 0 


29,360 0 0 


3,238 9 4 





_ 


King’e County, 


Ditto, 


6,438 17 3 


6,438 17 3 


1,011 0 11 








Leitrim County, . 


Ditto, 


7,650 b 0 


'7,660 0 0 


1,233 2 4 








Limerick City, 


Ditto, 


3,931 .8 8 


.3,931 ,8 8 


887 1 6 





_ 


Limerick Connty, . 


Ditto, 


13,018 IS 9 


13,018 18 -9 


2,636 16 1 





— 


Londonderry Oo. . 


Ditto, 


1,250 0 0 


1,250 0 0 


304 10 9 


_ 





Longford County, . 


Ditto, 


4,400 1 4 


4,400 1 4 


920 8 8 








Louth County, , 


Ditto, 


9,550 0 0 


9,550 0 0 


1,377 16 3 








Mayo Coun^, . 


Ditto, 


12,438 0 0 


12,438 0 0 


1,414 6 3 


_ 


_ 


Meath County, 


Ditto, 


2,347 18 2 


2,347 18 2 


547 19 7 








Queen’s Connty, . 


Ditto, 


7,663 0 0 


7,663 0 0 


605 0 2 







Bescommon Co., . 


Ditto, 


19,784 0 0 


19,784 0 0 


1,316 11 9 


, 





Sligo County, , 


Ditto, 


8,306 6 9 


8,306 6 9 


1,152 6 6 





_ 


Tipperary County 


Ditto, 


9.969 5 11 


S 11 


760 0 1 


- 


- 
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(A. 6.) — ^Abstract of Loans made by the Commissioners of Public Works, under the ProTisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1865 — continued. 



EEPAYilENTS. 



Balance of 
Principal, 
31st March, 186&. 



Tyrone County, 

Waterford Connty, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 
Westmeath County, 



Hoads & Bridges, ' 



S on dryHarbo urs, 
Docks, Sic., 



Inland Naviga- 
tion, 



Fnblic Buildings, - 

I 

BaOways, - 

Miscellaneons, .j 

Ecclesiastical I 

Commissioners, ] 

PieTB&HarboTirs, j 

Exchequer Bills 



For making and 
improving roads, 
court-houses, dco. 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



For Roads, 
Bridges, &c., 

lu aid of con- 
struction, 

Improving 
Works, &c., 

Erection and 
completion of 
Works, &c.. 

In aid of con- 1 
etruction, &c., j 

In aid of Sundry 1 • 
Works, / 

Pursuant to6&7 1 
Wm. 4, c, 108, J 



2,248 14 0 



2,248 14 0 



1,550 0 0, 1,560 0 0 

61,155 11 0 61,155 11 0 

7,558 1 10 7,653 1 10 

1,065 1 8 1,065 1 8 



Act 9 Vic., 
and 10 and 
Vic., c. 75, 



■"1 



iss ued and after- ) 
wards relodged, J 



River Drainage, -J 



•Kaynooth Col- 
lege, 



693,165 7 8 
43,700 0 0 
189,150 0 0 
69,950 0 0 
35,000 0 0 
167,200 0 0 
14,550 0 0 
100,000 0 0 
37,474 11 0 
3,700 0 0 



Act 5&6 Vie.,c. ) 
89, j 



Additions and I 
Improvements, J 



1,243,889 18 8 
226,849 19 11 



3,075,893 17 8 



14,736 0 0 



370 4 3 

122 10 0 
75 7 5 
6,372 17 10 
1,504 2 11 
222 12 1 



586,725 16 0 
30,878 8 l| 
44,899 18 
14,403 1 3 
32,326 2 1 
157,200 0 0 
14,560 0 0 
100,000 0 0 
33,074 14 3 
3,700 0 0 



71,922 9 0 
15,180 10 1 
106,990 7 0 
35,107 1 4 
6,815 4 7 
73,764 16 7 
3,043 4 8 
43,453 11 1 
1,014 12 10 
361 14 7 



1,017,758 0 6 
671 18 1 



357,653 11 
18,666 3 



4,331 2 3 
!166,678 1 10 



1,463,739 13 5 
960,163 10 1 



3,560,869 16 3 2,424,846 13 6 



1,351,569 17 2 



6,439 11 8 
9,850 0 0 
144,250 1 3 
65,646 18 9 
1,314 8 2 



• This Loan is to be rapud as an Annnity, by the sum of £21,072 9». 7rf. for Principal and Intarert. 



OjCce of Public Works, DtdiUn, Stk May, 1865. 



W. B. SoADT, Accountant. 

E 2 



Printed image digitised by the University of Southampton Library Digitisation Unit 




3 APPENDIX TO THIRTY-THIRD REPORT OF THE [1864-65 

(A 7.) — A Statement of the Loans made by the Commissionees of Public Works in Ireland, ehowinff 

O 



0,70 

19,S0,10b| 

20 , 120 , 



1822 

162S 

15S3 



NAME OF PARTY. 



Act 1(£S ITm. IV., e. 38. 



Oalwa; Bock CoaiaissioneTs, . 
Newty NaTigadon Company, 
Ardglaas Harbour Commissiouara, 
Athlnnkard Bri^e Commissioners, 
Ulster Canal Company, . 



A« 6 d> 7 Vic., c. 44. 



Sundry Piers, . 

Newry Navigation Company, 
Limerick Bridge Commissioners, 
Steeveus’s Hospital, 

Eev. Thomas Barry, 

Bev. James Doheny, 

Bev. Joseph Sheahan, 

Cduniy Antrim, 

County Down, 

County Cavan, 

Galway Town, . 

Ditto, 

Ditto, 

Maynooth College, . 



PURPOSE OF LOAN. 



To improve Works 

Constructing Bridge, Docks, and Quays, 
Constracting Docks and Harbour, 
Improving Works and Extension of Canal, 
Completing Works of Harbour, . 
Completing Works of Bridge, 

Completion of Works, 



In aid of Gonstraotion, 

Extension of Canal 

Constroction of Floating Docks, , 
Erecting an Anatomical School, . 
Roman Catholic Chapel at Bantry, 
Roman Catholic Chapel at Dunmanway, 
Boraan Catholic Chapel at Kilmacabea, 
Bridge at Onneau, .... 

Ditto, ...... 

Boad, Killyshandrato Ballinagh, 
Bepairing Boad, Galway to Headford, 
Ditto, Galway to Fairbill, . 

Ditto, Galway to Sal thiTI, 

Additions and Improvements, 



OJice of Puhlie Work*, Dublin^ $lh May, 1865. 



BALANCES 

outsUudiag 31« March, I8S4. 


Principal. 


Intereit, 


£ s. d. 

fl,688 15 0 
84,277 e 5 
19,322 14 10 
15,878 3 9 
e,«50 0 0 
9,850 0 0 
10,000 0 0 


£ ». i. 

d,208 18 11 
1M90 4 8 
1,096 18 11 
320 3 4 
7,639 2 1 
4,206 7 10 
10,038 18 11 


130,047 0 0 


38,654 9 8 


0,389 7 3 
20,000 0 0 
04,000 0 0 
400 0 0 
674 8 2 
470 0 0 
140 0 0 
3,190 9 4 
3,177 10 9 
020 4 11 
742 6 7 
309 1 6 


403 5 9 
83,782 15 7 

30 0 0 
101 1 7 
162 13 S 







(A. 8.)— A Statement of Outbtandino Loans made by the late " Commissioners for the Issdb of Loaks 
Amount of Principal and Interest due upon each on the 31st March, 1864, the Interest 



113 

40,52 

43,92 



70 

106 

139 



NAME OF PARTY. 



County Meati, . . j Kavan Turnpike Road, 

Commiesiouers of Wide Streets, to improre Cork City, 



PUEPOSE OP LOAN. 



County Mayo, 
County KUkenny, 

Galway Town, 



Court-Houses at Castlebar <kBallinrobe, 
Causeway, Thoinastown, and Castle- 
counoi Road, 

Portico for Court-House, 



Commiesiouers for Wellesley Bridge across the Sbannon. 
R. H. Maunsell, ‘ ’ 



I Canal at Plasay, County Limerick, 



Commissioners for a Bridge across the Shannon at Athlunkard, 
Commissioners for a Bridge at Toughal, 



Qfiee ofPuUic Worh, Dublin, M May, 1865, 



1 BALANCES 

outstandiug 31st March, 1864. 


Principal. 


Interest. 


£ s. d. 


£ s. d. 


6,000 0 0 


88 1 2 


13,700 0 0 


16,168 6 7 


225 6 5 


231 6.3 


208 18 7 


101 1 11 


0 18 2 


0 1 4 


55,384 12 4 


2,215 8 0 


912 19 10 


758 5 6 


6,000 0 0 


7,929 6 3 


10,000 0 0 


10,685 9 2 


92,432 15 4 


37,177 6 2 
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the Balances on the 31st March, 1864, the Issues and Repayments within the year, and the Balances 
31st March, 1866. 



AiDoont 
issueil within 


Intereit 
charged within 
the Year. 


REPAYMENTS. 


BALANCES ' 

euteUnding Slat Much, 186S. | 


Frinrapal. 


Interest, 


Princifal. 


Interest. 


£ <1. 


£ s. d. 


£ t. rf. 


£ s. d. 


£ s. d. 


£ t. d. 






_ 


_ 


ll,RGS 15 0 


4,208 19 11 


- 


2,088 8 2 


- 


2, GOO 0 0 


61,277 0 5 


11,218 0 10 


- 


775 0 8 


- 


_ 


19,322 14 10 


1,870 19 T 




030 17 2 


_ 


OSG 17 2 


16,878 8 9 


320 3 4 






_ 




0,050 0 0 


7,530 9 1 




395 1 T 




240 0 0 


9,850 0 0 


4,421 0 5 




- 


- 


- 


10, (KW 0 0 


10,033 13 U 




4,435 4 7 


- 


3,476 17 2 


135,047 0 0 


39,012 17 1 




35 2 6 


1,999 11 1 


85 2 6 


4,300 16 2 






802 3 10 




802 3 10 


20,000 0 0 


403 5 9 




2,707 7 11 






54,000 0 0 


36,440 3 0 






200 0 0 


17 10 9 


200 0 0 












544 8 2 










_ 


470 0 0 


161 1 7 




. 


40 0 0 


_ 


lOO 0 0 


102 18 0 






1,362 0 4 


1ST 7 7 


1,834 U 0 








090 4 10 


G2 5 1 


2,487 14 11 








102 14 7 


25 5 5 


420 to 4 








102 12 10 


15 7 2 


030 12 0 








49 9 5 


8 10 7 


340 12 0 


- 


800 0 0 


G 19 e 


98 7 4 


12 8 


701 12 8 




4,738 0 0 


- 


568 15 0 


- 




“ 






3,243 15 6 


1,110 5 7 


- 


- 














Total Bepaymentt, . 


G,S64 


’ 1 0 







1029 

162S 

15C3 

1629 

1630 
1633 
1624 



This Loan, amotmtiiig tc 
£14,736, is repajdDg on 
the principle of an An- 
nuity, by the anm of 
£21,072 9*. 7<i. Total 
repayments to 81st 
March, 1805, £943 lOt. 



yf. B. SoABT, Aecountani. 



out of the CoseoUDiTSD Fond,” puMoant to the Act 67 Geo. III., o. 33 and snbeeqnent Acta ; ehowng the 
since acemed, the Repayments, and the Balances outstanding on 31st March, 1805. 



Interest 

accrued. 


REPAYMENTS. I 


BALANCES 

outstanding 31st Moxch, 1865. 


No. 

of 


— 


Prindpal. ] 


Interest. 


Principal. 


1 Interest. 


£. *. d. 


£ s. d. 


£ s. d. 


£ ». d. 


£ S. d. 






180 0 0 


_ 


179 19 10 


6,000 0 0 


88 1 4 


4, 24, 53 












, 15,168 6 7 


J 28 














( 113 




_ 


_ 


— 


225 6 5 


231 6 3 


40, 52 










208 18 7 


101 1 11 


43,92 




“ 






0 18 2 


0 1 4 


87 












4,436 17 4 


61 










912 19 lO 


768 5 6 


70 










6,000 0 0 


7,929 6 3 


106 




_ 


- 


- 


10,000 0 0 


10,685 9 2 


139 




3,401 9 4 


- 


179 19 10 


92,432 15 4 


39,398 15 8 







"W. B. SoAST, Aecountani. 
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Propert7 Im- 
prorement. 

Inspectors’ 

Annual 

Beports. 



APPENDIX B. 

LAiTDBD PkOPERTT IMPROVEMENT. — INSPECTORS’ AnNNAL RePORTS, 1864-65. 



March 24, 1865. 

The year ending 31st March, 1865, having nearly 
closed, I submit the few remarks I have to make relative 
to works executed onder the Lauded Property Improve- 
ment Acts which I have examined during the past 
year. The most extensive were those on the estates of 
Mr. Osborne and Major Scott in the county of Derry, 
on the Kaofurly estates in the county of Tyrone, and 
by Mrs. Johnson, the Rev. James Hamilton, Mr. 8t. 
George Osborne, and Mr. Stanhope in the county of 
Meath. In the cases of Mr. Osborne and Major Soott, 
the works are similar to works executed on these 
estates in the years 1S47-8, viz. : — levelling crooked 
and making straight fences, and thorough drainage, 
with minor drains not less than four feet deep. In the 
stiffest subsoils 30 feet apart, and those less stiff 40 feet 
apart. On the Kanfurly estates — very stiff subsoil— 
diuins arc made same depth as those which experience 
hiis proved most effectual in that district, viz., not less 
than four feet deep. The works in the county Meath 
are nearly ail on lands under permanent grass. lu 
some places the drains are 4 to 6 feet deep and 60 feet 
apart. In others from 40 to 50 feet apart on the 
average, and to*a depth of not less than four feet. The 
drainage in all cases has been perfectly successful, 
though in all cases the subsoil is very stiff. The gentle- 
men who hold these lands farm extensively, and pay 
close attention to what will best repay. They are in 
every instance not bnly satisfied, but well pleased with 
the results attained; and upon inquiry I have not 
found one who would allow a drain to be made under 
four feet deep, though there might be a difference as to 
the distance apart. There cannot be a doubt it is 
generally difficult to get untrained men to sink the 
full depth j and every man intrusted with the oversight 
of drainage works knows how close the supervision 
must be to ensure the proper execution of the works. 
As there is a difference of opinion whether drains in 
steep grounds should he made directly up and down the 
greatest. declivity, I would beg W state my opinion, 
which is, that minora directly up and down, which do 
not exceed 50 yards in length, before discharging into 
a submain running across the fall, are the most effectual ; 
but ns there is very great difficulty in getting paities 
to make such frequent suhinaiua, I consider the next 
best plan would be to make the minor dsains at an 
angle of say 110 — asifiud that In steep lands where the 
minors ran directly up and down, the greater the 
length of the minor drain the less dry the space be- 
tween the drains is. Where there is iron ore in the 
subsoil, I would reiwmmend large opes left in the 
covered minors, which should discharge direct into the 
open drain, without the intervention of a submain. 
The stoppage of any drain could then be observed, 
when it could be easily opened and made good, as I 
have always found stoppage from this cause to be near 
the outlet where the air had most power. After a 
couple of years, when the iron had been washed out, a 
aubm.ain could be made. To show that* there are 
different opinions on the snbject, I was speaking very 
lately to a man who has been many years carrying on 
works for Mr. Lyle in the county of Derry, and he told 
me where iron ore was in the subsoil, he would only use 
1-inch tiles, as he never knew a am.all tile stopped with 
ore, though he knew many cases of large ones. The 
reason assigned being that the small tile discharging 
' for a’ much longer time than the larger, did not admit 
the air so freely ; therefore there was not time for the 
ore to deposit in the smaller tile, the air not having 
time to act. I mention this statement as it might be 
desirable to try the plan on a small scale. 

W. P. lawiH. 



Counties of Fermanagh, Cavan, Leitrim, and portions of 
the adjoining Counties of Tyrone, Sligo, dec. 

In the above district of tho north-west of Ireland 
drainage and land improvement works have been 
carried on during the past year on the estates of Mr. 
Edward Archdall (now represented by his sou, Captain 
Mervyn Archdall, M P.), the Marquess of Ely, Mr. H. 
D’Arey Irvine, Sir J. Emerson Tennent, Mr. Capel St 

In the county Cavan, on the estate of the Marquess of 
Headfort. 

In the county Leitrim, on the estates of Mr. Hugh 
George, and the Rev. C. Stack, in the county Fermanagh. 
O’Beirne, Mr. C. R. Peyton, Mr. W. Percy Jones, the 
Rev. W. Wilkins, Mr. H. Lyons Montgomery, Colonel 
John Whyte, the Right Hon. John Wynne. 

In tlie county Tyrone, on the estates of the 
Marcjiiess of Abercorn, Captain G. I’ercy M'Clintock, 
ami Captain Deane Mann. 

In the county Sligo, on the estates of Mr. R. Graves 
Brinkley and the Right Hon, John Wynne. 

Farm buildings are in progress ou Mr. Brinkley’s 
estate in Sligo ; and three wore lahourera’ cottages Lave 
been built on Mr. Wynne’s Sligo property (making six 
in all under Mr. Wynne's lotm). 

Captain Mann has also completed a good cottage in 
Tyrone ; and Major Irvine has built a flax scutching 
Eifll in Fernwua"!!. 

Applications for new loans have been made by Sir 
Victor Brooke, in Fermanagh, and by Mr. Mervyn Pratt, 
in Cavan, ami tivinsfers of parts of old loans to new de- 
nominations of land by tbc Marquess of Headfort and 
Mr. Brinkley. 

The above constitutes a list of loans for this district 
in the usual order ; and details having been furnished in 
tho oi-dinary progress, reports upon the instalments of 
money issued, I have to £^d the usual general report. 

The result of such expenditure on land in the occu- 
pation of owners seems to be thorouglOy satisfactory, 
also ou land in the occupation of the higher class of 
substantial leasehold farmers, such as the resident 
agents for large proper-ties (for example, Mr. Maude’s 
and Mr. Nicholas Archdaii’s on the Ely and Archdall 
estates), all, in fact, who come under the denomination 
of geutlemcn-fai-mera, and occasionally on smaller 
holdings (whether under lease or yearly tenancy), 
where a dxreci personal friendly feeling and intercourse 
exists between owner and tenant, as well as confidence 
in business matters. . . . ... 

For instance, ou the estates of Sir Victor Brooke and 
Lord Enniskillen, in Fermanagh, and otliers, whicli I 
have known for years, where as good work, as good a 
return, and as generally satisfiictory a result, both to 
owner and tenant, have been obtained on very mode- 
rate sized farms as in England or Scotland. 

The most complete advantage taken of the Govern- 
ment loaus, and the largest permanent profit obtained 
from the use of the money, seems to be in tbe cases of 
proprietors of small estates in fee (say of from 600 to 
1,000 acres), without any other means of living, who 
are prudent and attentive to their farming ocenpationa 
An excellent instance of tliis occurs in the case of Mr. 
William Percy Jones, who has a loan charged on an 
estate of about 600 acres in the county Leitrim, near 
Mohill (adjoining Lord Leitrim’s property). He resides 
on it constantly, and makes farming his regular occu- 
pation. He obtained a loan for farm buildings, which 
he made excellent use of, and is now draining with the 
last iuatalmeut of jEl.OOO loan obt-ained for main open 
drainage, thorough drainage and farm roads, and the 
gravelling and reclamation of the verges of bog at the 
foot of his clay land, which is most profitable in such 
situations. His uncle, who lived on the estate before 
him, expended a loan of £1,000 on other parts of the 
lands under my inspection about seventeen years ago ; 
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and the present owner haring seen the ehanaes effected 
thereby, considered them so advantageous that he was 
induced to proceed with further loans, and finds himaelf 
largely repaid each year ; keeps above forty men per- 
manently at work, and is of essential use to the district 



As regards the question of labour available for the 
execution of drainage and other land improvement 
works, I do not see anywhere the least diiSculty in ob- 
taining alinostany tiuiuberof menif fairwagesareoffered. 

Able-bodied men are regularly working this season 
for Is. a day in ordinary field labour (and in many 
places in Leitrim and Cavan for lOcf.) ; and if an em- 
ployer wanted any number for the hardest and dirtiest 
extra work, by task, siicb as sinking four-feet drains in 
heavy clay lands, in the severest winter weather, I be- 
lieve he could obtain 500 within a week, anywhere 
throngh the north-west, if the same wages were oflered 
as given in England and Scotland for similar work j 
but as 10«f. to Is. a day is still the usual rate of pay for 
agricultural labour in the counties of Sligo, I«itritn, 
Cavan, Fermanagh, and Tyrone, so great is the force 
of habit that many owners of laud, who know that 
certain improvements, at a certain cost, would return 
them 10 OP 15 per cent, profit, would not give the work 
by task or job to be completed at that cost, if they 
found the men could thereby earn 2s. or 2s. a day, 
bat would rather see an acre drained at £5 in 10 days 
by 20 under-fed men at Is. a day, than by 8 well-fed 
men in 5 days, at 3s. 6cf. a day. They cannot reconcile 
themselves to such a change, and can hardly imagine 
that such work is cheaper in the end j and I am con- 
stantly told by owners that certain estate works are 
delayed or omitted because “men are so scarce” in 
districts where a railway contractor subsequently comes 
and gets 1,000 men without difficulty at 10s. to 12s, 
a week. 

Some time ago X went to look at an estate drainage in 
Oxfordshire, and found men working at task prices that 
brought them 12s. to 15s. a week, the cost per acre not 
being higher than what is common here, via, £5 to 
£5 10s., and I have known Irish labourers obtain 
similar wages at draining in Scotland. The same thing 
could certainly be done in Ireland if the same care and 
superintendence were given ; and I have never seen 
better conducted or more cheerful labourers than the 
Irish when they are given fair pay under an overseer 
who understands his business. 

The report of the Commissioners for inquiring into 
the condition of the Irish poor, previous to the passing 
of the Irish Poor Law Act, states that agricultural 
wages in 1836 varied from 6A to Is. per day, so the 
advance seems but small. 

To resume, then, tbe land improvement loans under 
my inspection have continued to give satisfaction to 
those who use them, such as above named ; and with 
reference to the kind of drainage that proves auecessful, 
and the discussion concerning the relative merits of 
tiles and atones that was published in last year’s Report, 

I need only refer to it, and state that I find all modes 
of filling drains answer if the superintendence is good, 
so as to have the work thoroughly well executed, and • 
all have failed where tbe work; was badly done. 
Broken stones, tiles, a box or stone-pipe drain, a tri- 
angular drain made with flags, and broken stones over 
it, have all proved efficient Tiles will sometimes choke 
with iron or lime deposit, and with roots j but I still 
conceive no drainage on a large scale can be carried 
out speedily except by tiles, and that pipe-tiles, carefully 
laid, form the best materials of all (not less than 2 inches 
in the ope, and in clay land at 4 feet deep), and the 
safest general specification for a large estate .seems to 
be 4 feet deep, and not more than 30 feet apart, which 
leaves the superintendent free to put the drains closer 
in particular places where his local experience' may 
show him that it is advisable. £6 to £5 10s. may be 
quoted as a &ir cost •, and as the managing director of 
the Land Improvement Company in England informed 
me he considered about 15 percent tbe average return 
on such expenditure in England, it ought to pay suffi- 
ciently well in Ireland. 

One new scutch mill for flax has been bnilt in my 



district by Major Irnne, in Fermanagh. The building Appendix B. 
cost £125, which was the sum allocated for it by the 
Board ; the machinery, from Rowan, of Belfast, one property Im- 
of tise best makers, cost £90. Tbe wheel was made on provement. 

the estate ; and the total cost, including water, and ^ 

sluice approach to public road, levelling a space 
carts to stand while loading and unloading, and sundry 
small extras, will, tlie agent calculates, come to nearly 
£300, and prove a most useful and remunerative outlay 
for the property. Other scutch mills are contemplated 
in various quarters, as the farmers complain that the 
principal check to their growing flax is the want of 
certainty in getting it scutched in good time. As 
stated in my letter to Sir Richard Griffith last year on 
the subject of flax, I find the crop succeed in all des- 
criptions of soil (limestone or other), provided it be dry 
and friable. Heavy undrained clay that cannot be re- 
duced, will not answer, hut any fine friable mould will 
do, and the difficulty is not so much in finding snitable 
grountl and growing the crop as in the manipulation 
and treatment, of it when grown, which the population 
of the north have been accustomed to from tlieir birth 
for generations, and hence have naturally a great ad- 
vantage. 

Loans for labourers' dwellings, as I reported last 
year, are chiefly sought for in cases of demesne or 
home-farm l.ahourers. Mr. Wynne has built three, how- 
ever, on other parts of his property ; and it is to be 
hoped that by degrees the taste for providing an estate 
with decent habitations for men, a.s weU as good bouses 
for cattle, may spread. No cottages have yet been 
built by loans in the counties of Leitrim or Cavan. The 
Marquess of Ely’s in Fermanagh, Captain Mann’s in 
Tyrons, and Mr. Wynne's in Sligo, are alKthat I have 

3 eoted ; they are all of improved construction, solidly 
t, and two stories high. Mr. Wynne’s last (on sorne 
of Lord Clermont’s plans) I consider the best. Loans 
for new farm buildings are .seldom sought for except 
for places in the occupation of an owner or agent, and 
on a large scale. The Marquess of Ahercorn’s, for in- 
stance, the Marquess of Ely’s, and Mr. Jones’s, have all 
given satisfaction, and Mr. Brinkley has a large steading 
now in progress: hut for tenant farmers, even where 
they hold land rained above £100 a year, which is the 
lowest on which building money is lent, tbe loans are 
seldom used. 

With reference to the general condition of tbe agri- 
cultural classes during the last year, it seems as if a 
considerable recovery had been made from the depression 
of the preceding seasons. Wherever rents are paid hy 
stock farming and dairy produce there are no complaints 
of !t deficit, and in the northern district, where flax was 
grown extensively, it paid (as a general rnle) well. 

The extension of railway communication has made an 
extraordinary change in the market for many of the 
smaller articles by which many of the Irish farmers pay 
their rent (as well as in that for horses and cattle). 

Defers England now come in person through the 
country, as well as to fairs, and buy np all young 
horses, cattle, and pigs, and establish regular agencies, 
hy which butter, poultry, and eggs, are bought up as 
quickly as produced. I know of one man in the northern 
district who was hat a few years ago living in so small 
a way that transactions to the amount of say £20 to 
£50 in a market would have been a day’s business, 
and he now sends off 800 carcases of pigs per week, t-ia 
Belfast to Liverpool, to be used as fresh pork j and the 
traffic in live pigs is also immense. I am told that one 
agent alone sends over poultry to the amount of 
£2,000 per week from Dundalk, collected from smaU 
fanners and cottagers — meat, butter, pigs, and poultry, 
therefore, selling well and quickly. All the sm^ 
farmers who had them (and flax) have paid well ; and 
I find agents on the whole satined with their autumn 

or winter collection of rent 

WCAIAM P. PbBITDBBGABT. 

Janoary 18th, 1865. 

Countiei of Carlow aiii (^tetCs. 

Ashfield Hall, Carlow, January 9, 1865. 

After seventeen years’ experience of the working 
of the Land Improvement Acts in eightconnties, I have 
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pTOTemeat. 

Inspectors’ 

Annual 

Reports. 



Ai-p*KMx R. tbe pleasure to state, tliat tli<'se. proprietors who ob- 
— tamed loans, have expressed their unqualified approba- 
w Tm tioti of the satisfactory manner in which all matters 
nto'fment. * connected with those loans liavo been conducted, and 
the benefits which have resulted from the works exe- 
cuted. V • 1 j 

Manv new loans have been obtained by proprie- 
tors who are now having the works carried out 
stei^ily and carefully ; the cases where the works are 
carried on expeditiously and vigorously, 1 find they are 
well ami cheaply executed, but where there are delays, 
and interrupted occasionally, they are not so perfect or 
cheap. 

Labourers’ dwellings have been erected in several 
parts of Oarlow county ; and I am happy to say the 
Royal Agricultural Society’s premiums have been 
competed for, and I believe won, for labourers’ dwel- 
lings built under the provisions of those Acts, by Cap- 
tain D. Pack Beresford, u.p. for that county. 

There are many large tracts of land still unimproved 
which are capable of being doubled in value, if tborougli 
drained and fenced ; those lands are generally occupied 
by tenants who have not sufficient capital to stock their 
forms, or to carry on an improved system of tillage. 
Landlords would find it difficult to get an improved 
rent from those occupiers, after having charged tbeir 
properties for the improvement of those holdings, conse- 
quently this state of things is a great impediment to 
improvement. 

On properties where farms are of a tolerably large 
area, occupied by men possessed of capital, holding 
under leases, I find great anxiety to improve; in most 
cases those tenants are willing to contribute largely to 
the cost, either by supplying horse work, or paying an 
annual charge in addition to their rents. 

Beside others the following proprietors are now 
extensively carrying on works in the Queen's county 
Lord Asbbtook, the Right Hon. J. W. Fitzpatrick, 
Rev. 'Sir E. Burrowea, Lord Carnwath, and C. H. 
Bowen, esq., R. G. Cosby, esq., Captain Sinitli, T. C. 
Butler, esq., Thomas A. Bailey, esq., Loftus H. Bland, 
esq., Timothy Sheahan, esq., Lewis Moore, esq., J. 
G. Adair, esq. Although much has already been done 
in the Queen’s county, a great deal still remains to be 
done. In no other part oE Ireland with which 1 am 
acquainted, have the results of thorough drainage been 
more ra.tisfoctory and remunerative. 

J. PiSEBOOElfE. 



County Longford arid part of Westmeath. 

Newtown Bond, Corboy, 
Bdgewortbstuwn, 

9th January, 1865. 

In reply to letter of tbe 3rd inst., requesting me 
to furnish my report on tlie working of the Land 
Improvement Acts in this district for the year 1864, 
I beg to state that the only new loans applied for in 
this district for the year 1864, were by Lord Talhnt de 
Malahide, for a sum of ^61,800 to drain and improve 
the townlands of Ballynalone, Strearastown, and Cur- 
raghbawn, in the county of Westmeath ; .and by James 
Tyrrell, esq., for the improvement of part of the town- 
land of Aghugreagh in the county of Longford, for 
which a sum of £1,200 was allocated. But on the 
other properties enumerated in fomer reports, when 
loans were previously sanctioned, tbe works are either 
completed, or being carried out with care, and ate 
making most satisfactory progress. On.tbe Hon. L. H. 
King Harman’s property a sum of £3,000 is now nearly 
expended on several townlands. On various lands 
land improvement and the beneficial effects are obvious 
to the most cursory observer. Tbe sightly appearance 
of the farms, laid out by straight and parallel fences 
are most striking, and the improvement of the land by 
main and thorough drainage, ail that ea.n be desired. 
A large number of labourers are employed on these 
works. 

At Lislea, the property of the Rev. Essex Edgeworth, 
favouralde re.®ults are also realized, but on a smaller 
scale ; and the improvements already effected have 



astonished the tenants, who speak of them in thelii>'hest 
terms of praise. “ They say they ate now enabled to 
get in tlieir crops in good aeiison, which they could not 
do before the land was improved by thorough drainage 
and that the produce was greatly beyond their expects^ 
tions.” The same may be said of Mr. Tyrrell's property 
at Agliagreagh, which adjoins Lislea, and is of a similaj 
soil, 'riiere were 96 labourers employed there oa the 
23rd ultimo. 

The “ Farm Buildings ” on tbe property of the Earl 
of Longford, in the county of Longford, and on that of 
Colonel Greville, m.p., in the county of Westmeath, are 
executed in a most aatisfoctory manner, as are also 
tbe “labourers’ dwellings” on the properties of the 
Earl of Longford in tbe county of Westmeath, and of 
Philip O’Reilly, esq., in the county of Longford. The 
acooraraodation and comfort afforded to tbe occupants of 
the latter are excellent, and appear to meet all tbeir 
wants. 

In consequence of the difficulties of procuring pipe, 
tiles — no tilery being in this district — the thorough 
drainage is altogether executed with broken stones, of 
which abundance can be got in most of the townlands 
and, in my opinion, make very excellent drainage whei 
the work is properly executed under a careful and 
experienced superintendecL The open main drains 
where practicable, are sunk to a depth of at least five 
feet, and when deep it is surprising how much tliey 
dry the land, even previous to thorough drainage. On 
the whole, I am happy to state that the works in this 
district are very well and satisfactorily executed, and 
afford remunerative employment to a number of labour- 
ers who would otherwise be badly able to support 
themselves and fauiilies at this dead season of tbe 
year. 

Henry W. Bom 



County of Tippei’ctry. 

Riverston, Nenagh, 
January, 1865. 

In submitting this my annual report on the work- 
ing of the Land Improvement Act in this district, I beg 
to state, that, with one exception, my duties have been 
confined for the past year to inspecting works in pro- 
gress, and reporting on those completed. 

I apprehend increased applications for loans will be 
made during the ensuing season, with the twofold ob- 
ject of the proprietors improving their lands and afford- 
ing employment to the labouring class, who, in many 
parts of the district (particularly in and about the 
towns, in which, owing to various causes, they hare 
been obliged latterly to locate themselves), are in much 
distress. 

The greatest extent of thorough drainage has been 
executed on the lands of Ouiraghmore, near Killaloe, 
the estate of Mr. W. T. Poe ; and again in the vicinity 
of Newport, on Mr. Bolton Waller’s estate. 

The works on the estates of the other proprietors 
being partly main, and thorough drainage, or works 
rendered necessary in consequence thereof. 

I have had to express my approval of tbe execution 
of the several works, aud of the readiness with which 
any suggestion I found necessary to offer to the pro- 
prietors, as to the mode of proceeding, was received aud 
acted on. 

1 have again to remark, that aJl persons who have 
availed themselves of the benefits conferred by tbe 
Land Improvement Act, freely admit the great admn- 
tages they have derived from it ; and from my own 
experience, having been engaged since 1846 in inspect- 
ing and reporting for the Board, I can confirm their 
opinion. 

I have had recently to visit lands in this district 
which had been drained under 10 Vic., c. 33, in the 
second year of its operation. I fonnd tbe laud double 
its former value; the minor drains working wellj and 
tbe submiiins discharging tlirough their iron grates all 
superfluous water. 

There is great need in different parts of the district 
of arterial drainage, but none of these works would be 
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of aa espensire cliaracter. One project, perhaps the 
most extenatve in the neighbourhuoJ, lias been surveyed 
and reported on, and will, I hope, be proceeded with in 

the next summer 

JillES JoOELIN POB. 

Counties of Roscmirum and Mayo, ayidpaH of Gabcay. 

Rathmilo, Tulsk, 

11th January, ISOo. 

In reply to letter of the 5th, in which you inti- 
mate that it is the wish of the Roard that I slieuKl 
transmit to yoar office before the 16th, my aiiutial 
report on the works of the Land Improvement Acts in 
this district, I have the honour to stato that, notwith- 
standing the increased cost of labour in every part of 
the district, and the increasing difficulty of procuring 
an adequate attendance of fahourers at any price, 
valuable improvements, chiefiy thorough drainage, have 
been in steady aud satisfactory progress during the year 
just closed, and in all cases whicli have come within 
the scope of my observation, have amply repaid the 
expenditure incurred. 

In this county of Eoscommon, the admirable thorough 
drainage which has been for tw<tor more years in pro- 
gress on the estates of Mr. T. G. Wills Sandford, has 
been continued with spirit, and is still in steady pro- 

E ss. In Castlerea barony thorough drainage and 

m stone fences have been also and still continue in 
progress on the property of Lord I)e Preyne, aud simUar 
works in Ballymoe barony, on the estates of Mr. Patrick 
Engh O’Conor, the Hon. and Very Rev. tlie Dean of 
Lismore, Mr. James Glancy, Mr. J. J. Madden, and 
Lady Jane Johnson. Excellent works, both main and 
thorough drainage, have also been carried out on the 
property of Mr. William Murphy in the Isirmiy of 
Oastlerea, aud of Mr. John Murphy in the bafouy of 
Frenchpark j and in the barony of Roscommon similar 
works have been in progress on the e.states of Mr. 
Christopher French, Sir Thomas Ross, aud Mr. A. 
French, e.m. 

In tire county of Mayo, barony of Tirawly, main 
and tliorongh drainage with iixrm fences of the most 
substantial description, have been steadily carried out 
on the estates of Captain W. T. Smith aud Mr. rs. M. 
Hornsly, and similar works, with farm buildiiig.» and 
impravenient of water power on the property of Colonel 
F. A. Knox Gore. 

In Galway (baronies of Dunmore and Ballymoe) 
works, chiefly thoroogh drainage, continue in progress 
on the estates of Mr. W. Burke, Mr. John L.Bagot,and 
Mr. D. O’C. Pfrenoh, 

In the remaining county (Sligo) the quantity and 
variety of works completed or in progress are more 
remarkable than in the other counties within the district. 
Thus in Oarbery thorough drainage on the properties 
of Mr. Meredith and Mr. Popham is in steadyprogresa 
In Tireragh the same and other improvements on the 
estate of Colonel Gore, Mr. Tottenham, m.p., Sir Malby 
Oi-oftoa, bart., Mr. R. J. Verschoyie, and Captain Lewis 
G. Jones. In Leyney we find the well executed works 
of Mr.Burton Irwin, Mrs. Catherine Armstrong, Mr. H. 
Brett, C.X., Mr. John Brett, and the Rev. flamilton 
Townsend; and in Coolavin the extensive and weE 
finished improvements of Mr. S. Woulfe Flanagan, now 
very nearly completed. 

Eichabd lawnr. 

Western Divieim of ike County of Galway. 

Galway, 14lh January, 1865. 

I beg to submit for the information of the Oom- 
missioners, the following report on the works executed 
under the Land Improvement Act in this district during 
the year 1864. 

The most important is that which has just been com- 
pleted by Miss Fanny Grattan ; it consists of tbe enclo- 
sure of the White Strand Marsh, which has hitherto 
been subject to tidal flooding. This work, which em- 
braced the construction of a large embankment and sea 
wall, has been executed in a very substantial manner, 
and has been attended with perfect success ; aud the 



lands wliicli heretofore were let for grazing at a rate of Avi-endix B- 
10s, per acre, are now being set at £5 per acre. Cir- 
cunistanced as this prop^ly is, it is not probable this property Im> 
work would iiave been carried out had it not been for provement. 
the facilities afforded by the Land Improvement Act. , 

Mr. J. W. H. Inmbert has made considemble pro- ^^^j***^ 
gress with some extensive main drainage works on his iieports. 
estate near Gort. 

Mr. Bagot of Ballyturin, Mr. Comyn of Ballinderry, 
and Sir Thomas Blake of Menlough Castle, have com- 
pleted the several works on their estates. 

Mr. Lopdell of Raheen Park, ami Mr. P. Blake of 
Crumlin, have completed the erection of their farm 
offices ; and a very complete farm steading has been 
built by Mr. Crofton T. Vandeleur on his property at 
Mayveela, during tlie past year. 

All these works, including both drainage and farm 
buildings, have been executed in a very satisfactory 
manner, and the proprietors ore satisfied with the benefit 
which has resulted from them. It is, however, to be 
regretted, that the improvement of land under the pro- 
visions of the Land Iiiiprovenieut Act is so limited in 
extent in this district. 

Sakuel Roberts. 

Eastern Division of the County of Galway. 

Portumno, January 14, 1865. 

The works under the Acts for the Improvement of 
Landed Property in this district of the county above 
named, altbougli limited in extent, continue to be car- 
ried out in the same satisfactory manner os referred to 
in former annual reports. 

Of preliminary inspections, preparatory to appliwi- 
tions for loans, 1 have made several at the instance of 
tbe owners ; hut from defect of title or other cause, some 
of the applications liavo been unsuccessful. 

Of reports on works “ in progress,” I can refer to the 
cases of — Mr..Jamca Ryan of Aughrim ; Mr. John W. 

Maunsell, Mount Bellew ; Mr. John L. Bagot, Ballymoe ; 
and Mr. M‘Dermott of Carrowreagh, Dunmore. 

In the case of Mr. Ryan, considerable progress Las 
been made during the summer of this year, aud upwards 
of 100 acres of laud had been thorough drained, or in a 
very forward state at last inspection, and the owner 
has expressed himaeif perfectly satisfied with the results 
of the expeuditare, aud the improvement effected. 

Tho same may be said of the works carried out in 
the vicinity of tbe town of Ballymoe, by Mr. J. L. 

Bagot, and both these gentlemen are quite satisfied that 
their properties will be greatly enhanced in value by 
the improvements under these Acts. 

In the other two cases referred to the works at last 
inspections were progressing favourably, and Mr. Maun- 
sell continues to carry out his in a very workmanlike 
and durable manner, being under his own immediate 
supervision. 

From the example set by tliese gentlemen and others, 
improvement of a similar cliaracter, and, as if carried 
out under the Laud Improvement Acta, appear in many 
parts of tbe district; and owners of land, perhaps not 
qualified as such under these Acts, are following the 
example set them by tbe gentlemen above referred to, 
and in this way the progress making in the improve- 
ment of land by drainage operations may be accounted 
for. 

In condasion, it may be perhaps worthy of observa- 
tion here, that I have not in any case heard the smallest 
dissatisfaction expressed by owners who have availed 
tbemselves of loans under the Land Improvement Acts 
at the result of the operations carried out by them 
under these Acts. 

Oeables S. Coopeb, Inspector- 

Couniy of Limerick. 

Ballyneale, BalUngarry, 

January 1, 1865. 

As usual since the commeucement of operations 
under the above authority, 1 beg to furnish my quota 
of information with reference to my last yeaFs pro- 
gressive experience. 
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AfPSHsix B. It has been my pleasing doty to have made within 
the periods, January 1st, 1864, and Jatiua^ 1st, 1865, 
Im. inspections and reports on works of land improvement 
pro«ment within ray district, under loans made to, viz. Lord 

Bunraven, Lord Shannon, Lord Massy, Honorable 

fcspectors’ Massy, Eight Honorable Colonel Monsell, K.P., 

Messrs. Tboroas '^Stratford Dennis, Thomas ^ndes, 
^ ' Edward Taylor Massy, Stephen Dickson Biggs, Hugh 

Massy, John C.Deliaege, Gerald BlennerhassetbStand- 
ish 6’Grady, John S, Dwyer, Robert R. Conyers, 
• Edward A. Conyers, Richard Bourke, Robert Maxwell, 
Charles Conyers, Daniel Meares Maunsell, Charles 
Philip Roche^TVilliaiu Roche, Robert Perguson, Patrick 
T. B^rtigao, D. 0. Haraett, and Rev. T. W. Peile. 
Within the same period I inspected farm buildings in 
course of construction for Lord Bunraven on four sepa- 
rate farms of liis lordship; and one each for Messrs. 
Richard Bourke, Charles Conyers, and William Sandes, 
besides labourers’ dwellings for Venerable Archdeacon 
Goold ; and also for Mr. St, John Blacker. In each of 
those instances I was able to report on the general if 
not particular efficiency of the works, and to furnish 
certificates for such, the cumulative araonatboing nearly 
£5,000 on sanctioned loans, aggregating ^17,000. 

It also formed part of my last year’s employment to 
have prepared preliminary plans, specifications, and 
estimates for eleven fresh applications for loans, viz., 
for Dird Dunraven, Lord Shannon, Sir Vere E. P. Be 
Vere, Bart,, Eer. T. W. Peile, Rev. Thomas Bunbury, 
Messrs. Edward William O’Brien, John Bateson, 
Thomas Sanders, Vesy T. Bunbury, William J. H.' 
Moreland, and Edward J. Lynan. The gross amount 
of those estimates v.'as nearly £8,000 ; in all of which 
cases proportionate loans wore allocated, and most of 
the projects have been commenced. 

So much in approval and praise of the system and 
results of operations under those singularly popular 
enactments have been already vouched by almost every 
person capable of forming correct opinions on the sub- 
ject, that I cannot but feel it useless to further urge 
the strong convictions I entertain of the advantages 
derived and derivable from their application j neither 
can I imagine it possible that after eighteen years of 
such experience there can exist any but unmixed ap- 
preciation of tbo numerous benefits which that wise le- 
gislation has conferred on this country. I may, however, 
express nay belief that the practical and effective system 



as laid down and acted upon, under direction of the 
Board of Works, has tended to the development of all 
kinds of reproductive land improvement more than all 
the theories, books, essays, or lectures that have been 
published for the last two centuries ; and I have not 
the least doubt that still greater results will be observ- 
able soon after the Arterial Drainage Act of last Session 
shall have been for some time in operation. 

I find, witli scarcely an exception, those parties who 
have taken loans now willing, ^ter having tested some 
preconceived prejudices and o.xperiments, to adopt the 
Board’s approved specifications; and while I lament 
witnessing the continued emigration of the beat of oor 
labonring population, 1 can well observe the increased 
skilfdness with which drainage works are executed by 
a comparatively inferior class of workmen, owing no 
doubt to the schooling received under competent over- 
seers . . 

John Cox. 



County of Kerry. 

Tralee, January 13, 1865. 

In making a report to the Commissioners of Public 
Works upon the progl-ess made under the Laud Im- 
provetneat Acts, in the county of Kerry, during the 
year 1864, 1 cannot give any detailed statements, as I 
have not inspected all the works accounted for, but I 
believe the amount of thorn is in excess of that of 1863, 
and that the applications for new loons are on the 
increase. 

With very few exceptions those works have been 
very successfully carried out, and have in several places 
afforded most substantial relief from poor’s rate. Mr. 
Edward Hussey certainly kept over fifty families pro- 
vided for by Lis drainage works at Kilfountaiii, who 
would inevitably have been inmates of the Bingle poor- 
house during the greater part of the year hut for the 
em])loyinont be gave them. 

The force of good example has induced many occu- 
piers to drain in a small way on theifi own account ; so 
that drainage works are becoming much more generally 
to bo met with than heretofore. 

Still what is being done on all hands is but as a drop 
from the ocean compared with what is wanting for the 
improvement of the country. .... 

Heskt Stoeek 



■Reports of 
Inspectors on 
the condition 
ofTilc-Draina 



Reports of Inspectors on the Condition of Tile-Drains. 



March 16, 1865. 

Referring to letter of the 21st February, 1865, I 
beg to say that I have frequently met in deep moory 
land roots of rushes, dockings, thistles, nettles, and 
other such, growing to the full depth of the active 
soil, in some eases five feet. I have not seen those roots 
OTOW into a strong, stiff subsoil before that subsoil was 
broken by thorough drainage or subsoiliag. 

But where drains have been made I have seen such 
roots grow down and get into pipes and stop them, 
after the subsoil had been loosened by the siakinu' of 
drains. “ 

In many cases I have seen pipes and other conduits 
(not built with mortar) stopped by toots of trees gr 



into submains. By giving a free straight run to the 
miners they may bo able to discharge without danger 
of stoppage. If a minor becomes stopped it can be at 
once discovered and opened.” 

For drains stopped by roots of trees I Lave found the 
use of lime mortar an effectual preventive ; the roots 
will not go through it. I have seen socketed pipes set- 
in puddle stopped by nettle aud thistle roots at a depth 
of three feet. 

The depth and distance apart of minor drains should 
be regulated by the nature and quality of soil and sub- 
soil : no -general rnle can be adopted. 

For many years I have altered the printed form of 

. > specifications for minor drains, and have advised that 

as far ^ fifteen yards from those conduits, even in stiff they shall be made diagonally across the declivity where 



clay soil aud subsoil. 

I have met with pipe drains in which a ropy slime 
had grown so as greatly to impede the passage of water, 
particularly where the inclination of the drain was not 
good. 

I reported this to the Board on the 27th April, ] 850. 

I frequently met with minors stopped by ferruginous 
matter at a depth varying from 3 to 4i feet, and re- 
ported same on 22nd April, 1853. 

I then suggested as the best remedy for this ob- 
sfrnction, « that the mouths of the drains should be 
opened, that the submains be taken up and let remain 
open for eome time, in order to try if this iron matter 
be discbaxged. It may be found better to run the 
minors straight into the open drains, without discharging 



the lands are steep. 

I try to have all submains laid out' with a better fall 
than the minors discharging into them, and where prac- 
ticable to have submaius made of pipe tiles with broken 
stones over. 

J. Fishbouenb. 

Edgeworthatown, February 28th, 1865. 

In reply to letter of the 21st instant, I beg leave 
to state that on the several drain.ige works in this 
district I have heard of no complaints of stoppage 
of the diains from the roots of trees or grasses ; and the 
only soils in which the roots or grasses would be likely 
to penetrate four or five feet would be in bog or deep 
clay soils, where such an event might possibly take 
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place ; hat in the impervioos subsoils generally fonnd 
in this district, such would be, if at all, a very kltc oc- 
enrrence. I shall examine and ascertain to what depth 
the roots of grasses may penetiate in drains to be 
opened previous to drainage, and also after their com- 
pletion, and shall note the nature of the soil and subsoil. 

The only place I saw thorough drainage fail was on 
a small portion on my own land, which I got done with 
l^ineh pipe tiles. After two years the pipes ceased to 
work, and the land became as wet as before thorough 
drainage. 1 tberefore hail the drain opened, and on ex- 
amining the pipe tiles found them entirely stopped with 
fibrous roots, which it was difficult to force ont from the 

E l. I bad ail taken np, and substituted a conduit 
of stones, 6 inches by 6 inches, and covered with 
flags ; since, nearly three years, the drainage has been 
effective. The soil was deep clay, resting on a rock, 
which prevented the drains being sunk more than three 
feet in depth ; but I must observe that such a reme<iy 
on a large scale would be very expensive. 

I am well aware of the injurious effects censed to 
thorough drainage by the deposit of oxide of iron 
stopping drains made with broken stones or pipe tiles ; 
and as in general such deposit emanates from springs, 
I should recommend in such cases to cut them off by 
deep head drains, and have the water conveyed to the 
outfall by a covered drain, in which a sufficient conduit 
was formed, or an open drain, if practicable. The drain, 
if possible, to be independent of the submain, and great 
care should he taken to hare the outfall kept constantly 
free from any impedimenta which might cause obstrnc- 
tion to the free discharge of the water. 

In stiff clay subsoils it will roquiro judgment and 
experience to ascertain the deptli and distance apart of 
the minor drains ; but as a general rule I am of opinion 
that draius from i feet deep, and from 25 to 33 feet apart, 
will sufficiently dry such land, and in most cases answer 
the purposes required. I was speaking to the Hon. 
King Harman’s superintendent, and he informed me that 
the drainage work laid out for 'Barnacor at 40 feet 
apart had effectually dried land resting on a stiff blue 
clay subsoil. • 

The drainage on very steep lands is in general 
carried out by running the minor drains directly up 
and down the declivity. On all lands which I have in- 
spected I found this plan to answer very well, bht there 
was no very greater abrupt falls on inclination. In 
oases of very steep laud the plan recommended by 
Stephens of making inclined planes, or stops at intervals 
to break the foil, so as not to allow the water to dis- 
charge itself with too great impetuosity, would, in 
tny opinion, answer admirably. 

Hehbt M. Bond. 



Biverston, Nenagh, April 21, 186.5. 

I deferred replying to circular of the 2lst of 
PebrnaVy on the subject of grasses sending their 
roots into drains which had been sunk from 4 to 5 feet 
deep, until I had, from my own observation, been able 
to give a report thereon. 

I make it a rule to examine the drains on all lands I 
visit, either as inspector or when crossing on them 
casually ; and I have not found in any instance in this 
district that roots of grasses had gone into the drains 
to any remarkable depth, nor in fact deeper than they 
had struck into the soil at either side. The running 
knee-grass, H drains are left open any length of time, 
will descend the side of the drain. If drains are not 
carefnlly filled in, the sides will, in a stiff clay soil, 
shrink back, as it were, from the loose stuff. In such 
cases I am inclined to think the roots of this grass may 
find their way down, but I apprehend ancli cases rarely 
occur ; for I suppose other inspectors as well as myself 
give orders that when the drain has been properly 
filled in, both the sides should be dug together over the 
drain, so as to prevent any cracks^ or fissures, which 
would, after heavy rains, let down silt or fine stuff into 
the stones or pipes, and thereby impede the free dis- 
charge of the water therefrom. 

I am aware that trees, particularly alder, and those 



of the poplar and willow varieties, will send their roots Appckdix B. 
to a gicat depth and distance in search of water, and I 
have seen pipes completely stopped by their small property Im- 
fibres. provement. 

I shall attend to the directions of the Commissioners, _ . 

and note how deep I can trace grass routs in the soil on 

and subsoil. As yet I have not seen any drains in- the Mndition 
jured from such causes, nor from any fovruginous ofTile-Druins. 
deposit, consolidating as it would the stones in the 
bottom of tlie drains, or iutcrforiug with their free 
action. 

In stiff clay subsoils I find 24 to 30 feet apart is 
quite far enough to place the minor drains, and that a 
depth of 3 feet 6 inches will, as far as my observation 
enables me to judge, drain such land effectually. 

In very steep land, I consider that the minor drains 
should not be made directly up and down the declivity, 
for if mneb water comes down, tlio bottom of the drain 
is liable to cut, and silt may fill the drain before the 
water reaches the bottom of the slope or the outfall. lu 
such grounds I bare always directed the steward or 
proprietor to strike out the drains rather obliquely. 

James J. Poe. 



Ratlimile, Tulsk, Pebrnary22, 1865. 

I have just bad the honour of receiving letter 
of yesterday, raferring to a remarkable instance lately 
brought under the notice of the Board, of the stoppage 
of tiles used in tlioroiigh dniiuage by the roots of 
grasses, although the pipes or tiles were laid at a depth 
of f<iur or five feet. 

Heretofore T liave not bad any opportunity of per- 
soually observing a stoppage from this cause, but as the 
use of tiles is now steadily and gctierally increasing in 
every part of this district, I will in future avail myself 
of every opportunity which may occur of observing the 
depths to which the roots of gi'.assos may be traced, 
carefully noting soil aud subsoil in each case, as sug- 
gested in your letter. 

The experience of the past year seems to have been 
very favourable to an increased use of tile drainage, 
which is now pronounced by nearly all with whom I 
converse on the subject, to be at the same time more 
efficient and more economical than work executed with 
broken stones. For the present, however, I am unwil- 
ling to give any decided or positive opinion, as my op- 
portunities of personal observation have not yet been 
sufficiently numerous or sufficiently varied. 

From statements made to me on good authority, I 
believe that risk is' occasioned to tUe drains by roots, 
particularly those of aquatic trees, as willow, poplar, 
ash, birch, and the like j but the only instance in which 
I saw a drain actually stopped was in the case of a 
submain at Castle Coote, barony of Athlone, county of 
Eoseommon, where the pipe (three inches diameter) was 
completely “made up” and closed by one of the roots 
of a large willow growing many feet distant from the 
drain in question. I have not since seen this drain, 
hut if an opportunity occur, I shall endeavour to ascer- 
tain in what state it is now to be found. 

Eioeard Ibwin. 

Portumna, March 14, 1865. 

In reply to letter, dated 21st ultimo, I beg to say 
that the use of tiles in “thorough drainage” in this 
district of the county of Galway is very rare. Stones 
are to be bad in abundance, and are used in preference 
to tiles i and in no case, either of inspection of works 
or in tiieir execution, has any case of injury to the 
drains from the roots of grasses come under my ohser- 
ration. A large tract of land, in the drainage of which, 
about fifteen years ago, tiles had been used, and where 
the outfall is indifferent, is likely soon to come under 
my examination when I shall be glad to let the Com- 
missioners have the result. 

■^’itb reference to the second paragraph of your letter, 
I have to state that in laying out “ thorough drains” on 
steep lands, it is my opinion that in stiff clays the drains 
should be run at dikances varying according to the 
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Appekdix B. undulations and nnevenness of the lands, from twcnty- 
Laaded~ forty feet apart, always giving them a direction 

Property Im- hill, inclining towards the ontfali about the dis- 

jtrovement. tance from drain to drain, or even more out of the per- 

• pendicnlar where they meet the suhtnain. 

Benorte of r, n 

Inspectors on Chables S. Cooper. 

the condition 

ofTile-Draine. — — . 



Ball 3 meale, Ballingarry, 
March 3, 1865. 

Id reply to letter of the 21st ultimo, in reference 
to a case brought under notice of the Board, relating to 
“ roots of grasses said to be found at a depth of four to 
five feet, and the stoppage of tile drains therefrom, ami 
retjuesling ray careful exaraination with a view to 
ascertaining to what depth I can trace such root,” ko. 

Also, requesting my opinion as to the “ depths and 
distances of drains, I would consider most mlvisable in 
stiff clay subsoils.” 

And whether, “in case of very steep land, I would 
consider tho pi'eseut mode of making minor drains 
directly up and down the declivity, the best mode.” 

Firstly, I beg to state that I Lave never seen, or 
before this heard of, tho roots of any grasses being 
found at so great a depth as four feet in either undrained 
or thorough drained land, nor have I ever known any 
drains at such depth being stopped or injured by roots 
of grasses ; but I have known roots of trees to stop and 
derange tile drainage at a depth of four feet, as also 
oxide of iron, which is peculiarly mischievous where it 
exists, and that is in most of the peaty soils of this 
country. 

In such cireninstances, I would not think any more 
of using tiles, nor yet broken stones — nothing so good 
as well-formed box stone drains, in my opinion. 

In no iustauco have I known of a stone drain being 
stopped by roots of any kind at four feet, or even at a 
mncii lesser depth, though I have frequently observed 
fibrous roots of trees fonu a sort of thick network, 
spreading over and sometimes through the upper stone 
work of covered or box drains; and niy experience 
gives rac no reason to apprehend serious damage from 
roots of any kind to a well made stone drain, set in any 
soil to a depth of four to five feet 

Secondly, as to ray opinion regarding depths and 
distances in stiff clay subsoils, I feel convinced that 
where ample outfall is afforded the depth should not be 
less than four feet, disregarding expense, four and a half 
or yet five feet would be better, and for tillage purposes 
such a soil cannot bo reckoned cn with drains at wider 
intervals than twenty feet; but for pasturage or meadow 
I consider 40 feet perfectly sufficient, and would never 
advise the increased cost of closer, nuless the land be 
intended for pennanent tillage, or at leastfovsever.il 
years employment as such. 

Thirdly, with regard to the direction of drains in 
very steep land, I never advised the construction of 
minor drains “directly up and down the declivity;” 
snch mode I consider very erroneous, particularly if 
ducted with anything but most carefully Laid pipe tiles. 
Broken stones are sure to become choked by the 
rapid action of the ‘water after heavy r.ains in sneh 
land, therefore I recommend the drains to be run dia- 
gonally, or as nearly as may be at a medium angle 
between the direct np and dowu, and the direct across 
the incline ; such lands generally abound with hollows 
or veins, where it is advisable to introduce small sub- 
mains more frequently than usual on lands less steep. 

I beg to add that I shall in future he most happy to 
seek 4nd to note any information which may appear in- 
teresting to the Board on the subject of your letter, 
whenever any remarkable or unusual occurrence may 
present itself to me. 

JoHK Oox. 



Tralee, February 22, 1865. 

In reply to letter of the 21st inst., on the sub- 
ject of stoppage of dnuning tiles, I have to state that 
I can corroborate the case brought under the notice 
of the Board, where pipe tiles have been stopped by 
roots at four feet deep ; but I see there are many plan^ 
beside the grasses that send their roots to that depth. 
The yellow flowering flaggers and all the rush tribe are 
much deeper rooted than the grass plants, and rushes 
are peculiarly ramified in the roots, piercing through 
all subsoils except the veiy hardest, which are so reten- 
tive as to fitup the water, and at that depth the plant 
seems content. It is hard to nndei-stand how the pipe 
tile is so liable to be filled by such roots, where stone 
drains built in a pipe-sewer will not be choked. I 
have often seen the pipe full of an interwoven mass of 
fibres, making it nearly as water tight as a corked 
bottle, from roots which were evidently those of ths 
rushes and flaggers, trees being too far off; but where 
the ash, <>r birch, or alder, can reach a pipe-tile drrin 
or a brokeu-stone drain, the waterway will be very 
soon choked and the drain rendered useless. Most of 
the failures of pipe-tile draining that I have seen have 
been caused by the fen'uginoiia deposit from the obaly- 
heate water, so common in all onr wet lands ; and tho 
deposition of ochre (oxide of iron) is so great inside and 
outside the pipe, that I am disposed to think that the 
unhurnt clay in the pipe throws down the iron (so it 
ought), and therefore the process of decay in the 
eartlienware is going on as well as the stoppage of the 
pipe. A glazing of the pottery would obviate this, but 
it might be too expensive for profit I may cite a oase 
in this country where most loss has occun'od from auoh 
stoppages. It is on Mr. St John T. Biacker’s land, 
near Kewtownsandes, drained by him with his own 
pipes made at Tarbert, and certainly of first quality: 
the work executed under the Land Improvement Act 
twelve or fourteen yeara ago. I am quite positive that 
only the very open gravfily subsoils can be dried by 
thorough dnaiiiing, at 40 feet apart and 4 feet deep. 
Many, indeed T may say all our practical farmers, who 
have drained to any great extent, are of opinion that 
shallower than 4 feet and closer, so as to keep an 
average price, the same ought to be the rule j and tbit 
for anything of close subsoil, 24 feet apart and 3 feet 
deep, should be the maximum, and only in open 
gravelly soils should the drains be further apart. Most 
of the wet we want to get rid of is on the surface — the 
constant rninfall— and of course closer draining is the 
more requisite. Even at the minimum of 21 feet it 
will always pay. 

Where draining has been done for eighteen years at 
40 feet apart and 4 feet deep, on Mr. Butler’s land, at 
Baslican,_in this county, the produce for the 10 feet 
at each side of the drain (no matter what the crop), is 
so plainly greater and better that supplemental drains 
are now being put in to dry the middle 20 feet, which 
evidently has not yet been improved. It is on stet^ 
land in part, and that case and some others similar 
have convinced me that draining ought not to nm 
right up and down in any land, but should be laid so 
as to^ intercept the sti'cams of heavy rainfall, as per 
marginal sketch, until the fall of the drain is reduced 
below 1 in 80, when the scouring power of the drain 
becomes more important. I may a<ld tliat I have seen 
some cases of tiiorough draining with limestone, put in 
asDeanaton or broken-stone drains, where the waterway 
has been most perfectly closed up by the ferruginous 
deposit in five or six years ; so that I would suggest 
that it should be a standing order with the Goniinis- 
sioners that where broken-stone drains are to be made, 
limestone shall not be used. That the limestone acts 
chemically in the way I have described, was shown by 
the feet that brownstone drains in the same field were 
free from the deposit. 

Hen&t Stoebs. 
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APPENDIX C. ippEKDK c. 

Lauded Property Iiiprovemekt Acts, 10th Viet., chap. 32, &c. 

SoBBDOLB — Showing the Loans in ptogreaa, the amount applied for, sanctioned, and issued by^.. 
Instalments, with the Date of the last Order to Issue, to 3Ist March, 1865. 



NORTHERN DISTRICT. 



LaNDOKOEBBTi 



AmiAOH, 
Dohv, . 



Carey, . 
Dunluce, Up., 
Kileonway, 
Masscreese, . 



Coleraine, 

Longhinsliolen, 



Clogber, 

Dungannon, 



Dufferin, 
Kinelftity, 
Lecale, . 



Hi^U Lecky, . 

Richard W. Mageals, 

John S. Fez^uson, . 

Xlie Rev. A. H. Fakenbam, 



The Rer. J. Lyle, • 
The Rot. M. Smyth, 
Griffin C. Galt, 

William F. Conynghaai, 
Robert J. Henry, 



Capel St George, . 
John J. Inine, 

Merryn Archdall, . 
Edward Archdall, . 
Henry M. D. Irvine, 

The Rev. C. M. Stack, 
The Marchioness of Ely, 
Ditto, 

Ditto, 

SirViertorA. Brooke, hart., 
Sir j. Emerson Tcunent, 



Deane Maun, . 

Ditto, 

Guardians of the Earl of 
Ranfuriy, 

Trustees of the late Earl 
of Ranfuriy, . 

J.ihnY. Burges, 

Thomas S. Irivin, . 
Ditto, 

Georgs P. M'CIintock, 
William M'Crea, 



Robert Scott, 



The Marquess of London 
deny, . 

Hugh Montgomery, 
Thomas K. XaiuTy, . 
William D. Forde, . 

H. W. ileredyth, 



Amount 
ajiyljcd for. 


! 

Amount j 


AmminC i 


s 


Date of last 
Order to Issue. 


£ 


4. 




£ 




d. 


£ 


L 


rf. 






7fl7 


0 


0 


750 


0 


0 


450 


0 


n 




1.6 Feb., 1805.. 


SSIl 


0 


0 


36(1 


0 


0 


210 






3 


30 July, 18fi3. 


1,500 


0 


0 


3,500 


0 


0 


ADO 




0 




1 Feb., 1604. 


500 


0 


0 


800 


0 


0 


300 


0 


0 


3 


6 May, 1863. 


600 


0 


0 


650 


0 


0 


-100 


0 


0 


3 


0 Jan., 1864. 


240 


0 


n 


200 


0 




120 


0 








910 




0 


300 


0 


(1 


00 


0 




1 


lOlNov., „ 


1,020 




0 


1 ,(iO0 


0 




000 


0 


0 


3 


7 Mar., 1865. 


3,000 


(J 


0 


2,000 




0 


400 


0 


" 


> 


7_Mar., „ 


400 




0 


400 




0 


100 


0 


0 


2 


ITTlec., 1864. 


250 






250 




0 


150 


0 


0 


3 




3,ono 




u 


2,500 




0 


1,500 


0 


0 




24 Sept., 1661. 


.■14KI.5 




0 


2,500 




0 


800 




0 




9 Dec.,- 1862. 


1,400 






1,400 






5C0 






2 


2 Mar., 1804. 


250 






260 






50 








20 April, „ 


3,013 






2,600 






1,000 






1 


20 June. 1802. 


4,^1!) 






2,500 






1,500 






a 


2 Jose, 1863. 








tiOU 






520 






i 


7 .Tan., „ 








2,400 






460 






1 


10 Dec., 1864. 


2,55(1 






2,500 






1,500 






4 


4 Oct, „ 


380 






3.50 






140 








lOiSept., 1864. 


350 






260 






100 






3 


10 Sept, „ 


6,000 






5,000 






2,000 






4 


20 Oct, „ 


0,000 






5,000 






2.0C0 






4 


1(1 Sept., n 


500 






500 






450 




0 


6 


0 April, „ 


39(1 






300 


0 


0 


(10 


0 


0 


1 


12 Dee., „ 


SI4 


0 




8('0 


0 


0 


100 


0 


0 


1 


7 Jan., 1865. 


2,000 


u 


0 


2,000 


0 


0 


1,000 


0 


0 


4 


1 Deo., 1804. 


400 


0 


0 


300 


0 


u 


240 


0 


0 


4 


18 Jan., 1805. 


5,464 


0 


0 


2,000 


0 


0 


1,200 


0 


0 


3 


13 Jan., „ 


200 


0 


0 


• 150 


0 


0 


120 


0 


u 


4 


18 Jane, 1802. 


200 


0 


0 


200 


0 


0 


120 


0 


0 


3 


8 Aug., 1863. 


OHO 


0 




050 


0 


0 


490 


0 


0 


3 


18 Max., 1664. 






0 


600 


0 


0 


100 


0 


0 


1 


94 Jan., 1805. 


280 






250 


0 


0 


100 


0 


0 


2 


21 Mar., „ 


400 


0 




400 


0 


0 


120 




0 




11 Feb., 1863. 


500 


0 


0 


500 


0 


0 


400 


u 


0 




20 May, 1804. 



MIDLAND AND EASTERN DISTRICT. 
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(C.) Scbednle shoTpiog the Loans in progress, the amount applied for, &c. — continued. 



I/»nded , 

Property Im- 
provement County. 



' Barony. 


AppUcant. 


Amount 
applied for. 


Amoa;it 

ganctiuncd. 


Amount 








X s. d 


X B. 6. 


X s. d 




Decce, Upper, 


TheHeT..Tames Hamilton, 


i.oa-; 0 0 


1,000 0 0 


800 0 0 




Dnlcek, Lower, 


Lord .ithlumney, . 


2,053 0 0 


2,000 0 0 


1,000 0 ( 


4 




Henr.v A. Cooper. . 


rj86 0 C 


650 0 0 


620 0 f 


4 




Stephen H. Smith, 


2,000 0 n 


1,000 0 0 


COO 0 ( 






Robert Cloneton, 


500 0 (1 


600 0 0 


200 0 C 






Michael Soran, 

Henry St. George Osborne 


300 0 0 


300 0 0 


240 0 C 




Duleek, Upper 


4,372 0 0 


2,500 0 0 


2,000 0 C 


4 


'Eelis, Lower, . 
Eelle, Upper,. 


TbeMarguessofHeadfort, 


3,331 4 0 


2,500 0 0 


600 0 C 


1 


Ditto, 


193 12 0 


150 0 0 


100 0 0 


4 


Movfenratb, 












Lower, 


Samuel Law, . 


300 0 0 


300 0 0 


fin 0 0 






Ditto, 


3U0 0 0 


300 0 0 


GO 0 0 




Batoatli, 


"Wilham Murphy, 


500 0 0 


500 0 0 


300 0 0 


3 


Farbm, . 


The Earl of Longford, . 


1,0(10 0 0 


1,000 0 0 


OOO 0 0 




Kilkcnnv.tVes 


Lord Talbot De Malahide, 


2,204 0 0 
200 0 '0 


1,250 0 0 


250 0 0 




Moycaebel, . 


Willinin E. Smyth, . 


200 0 0 


40 0 0 


1 


B.alrotljerj-, E. 


TVatler S. Brinkley, 


07:t 15 0 


050 0 0 


•770 0 0 


3 




Ditto, 


280 0 0 


250 0 fl 






Goolock, 


The Eaxl of Hovth, 


1,000 0 0 


1,000 0 0 






lUtltdowa, 


Edmund P. Brenan, 


488 0 0 


450 0 0 


300 0 0 




CarbuiT, 
Connell, 
Ikeatby and 
Oncbteranv. 


Frauds E. M'Donnell, . 


1,200 0 0 








Sir Capel Molyneux, Bart. 


3,760 0 0 


3,750 0 0 


2,000 0 0 




Lord Cloneurry, . . 


1,125 0 0 


1,100 0 0 






Naas, South, . 


Edward HoiTiidee, • 


250 0 0 


250 0 0 








The Earl of Mayo, . 


220 0 0 




lUO 0 0 




Narragh£I!«- 










Thomas Fitegerald, 


4Tf> IT 4 


450 0 0 








John La Touche, . 


315 0 0 


300 0 0 


240 0 0 


4 


Garrvcaatle. . 


Arthur E. Griffith, . 


480 0 0 








Fhihpstown, . 


tyilliam Hossev Walsh. . 


750 0 0 










James Smallman, . 


305 3 10 


Olio 0 0 






Sallyadams, . 


John G. Adair, 


830 0 0 


800 0 0 






Clandonagh, . 


Ditto, 


4,100 0 0 








Robert H. Stubber, . ' . 


1,141 T 2 










J. W. Eltznatriok. . 


000 0 0 


■ 900 iJ 0 






CuUenagh, 


Ditto, 




350 0 0 


210 0 0 




Loftus H. Bland and 








another, . , . 

■Viscount Aslibrook. 


450 0 0 








Maiyboioutrh, 


2,390 0 0 
534 0 0 
0,724 0 0 


2,350 0 0 
500 0 0 
5,360 0 0 


1,880 0 0 
300 0 II 
600 0 0 




Fanny Sheaban, 
Robert G. Cosby, 




West, . 


Thomas A. Bailey, . 


2,000 0 0 






„ 


PortnaLiuch. . 


Sir E. D. Borrowes. Bart. 








3 


B. S. R. Smyth, 








SUeremargy, . 


Thomas C. Butler, . 

The Earl of Camwath and 


1,500 0 0 


1,000 0 0 


QOO 0 0 


a 




others, .... 


1,200 0 0 


14300 0 0 


240 0 0 


1 


Arklow, . 


The Earl of 'Wicklow. 




1,000 0 0 

000 0 0 






Newca.stle, 

Tolbotstown, 


Robert H. True!, 


500 0 0 


100 0 0 


1 


Lower, 


George T. Hanks, . 


200 0 0 


200 0 0 


120 0 0 


3 


Forth, . 
IdroDB, East, 


John H. Keogh, 

P, J, Newton, . . 


2,000 0 0 
80.5 0 0 


2,000 0 0 

800 0 0 


1.200 0 0 
480 0 0 


3 

3 


Galmoy, . 

Ida. . . 


Viscount Motmtgan'ett, . 

David Hewetaon, 


520 0 0 
330 0 0 


. 600 0 0 
300 0 0 


100 0 0 


1 2 




The Earl of Bessboroneh. 


500 0 0 
200 0 0 


. 600 0 0 
200 0 0 


400 0 0 


4 




Kessrs. Gahan, 
Ditto, 

Matthew R. Weld, . 


200 0 0 

1,016 0 0 


200 0 0 
.500 0 0 


120 0 0 
300 0 0 


3 1 
3 


Shilleloghei, , 


600 0 0 


500 0 0 
500 0 0 


300 0 0 
300 0 0 


.3 

3 1 


Ballaghkcenc, 


lilliers L, Hatton, . 










Soarawalsh, . 


Solomon A, Richards, 

lany Alcock 

discount Moaok, • . 
Jessra. Pardon, . 
Viscount Monok, 


200 0 0 
600 0 .0 
310 0 0 
1,774 12 8 
729 0 0 


200 0. 0 
600 0 0 
300 0 0 
. 1,500 0 0 
700 0 0 


« 0 0 
400 0 0 
CO 0 0 
1,200 0 0 
140 0 0 


1 2 
4 2 
1 1 
4 ' . 
1 2 



Mar,, asoe. 

10 Sept,, 1B54 

20 Blar., 18Q8, 
13 June, 

18 May, ask 
0 Jan., 1806. 
2S Feb., „ 

11 Nov., 1804 
20 Sept, „ 

10 Dec., „ 
SO Jan- 1805 
so Feb,, „ 



24 June, 18Q4 
9 Muy, „ 
10 Aug., 1802. 



23 May, 1804. 

4 Mar., - 

22 Jan,, „ 

10 Peb„ „ 



18 Aug., 186S. 
a Oci, 1804 
14 Mar., 1885. 



rMny, 1804 
2 Duo., „ 
23 Aug., 1802. 
30 Nov,, 1804 

5 Jan., 1805. 

1 Not., 1S04 
12 Feb., „ 
10 Jan., 1805. 

6 Oct, 1804 



24 Jau., 

0 April, 

0 Aug., 

21 Jau., ' 



IDec., 1884- 
19 Max., 1S65. 
!8 Nov., 1884. 
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^C.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. Appesd» G. 



County. 


Baroay. 


Applicant, 


Arnount 
applied for. 


Amount 

sanctioned. 


Amonct 




l.ande<l 

T. . ^ Property Im- 

Date of Ust provement 


eontiniud. 


Shelburne, . 
Shclmoliere, E 

SLelmaliere,W 


The Marchioness of Ely, . 
Tliomas O'Leary, 

John Graene, . . . 

Geoige Le Hunte, . 
Fmnuis A. Leigh, . 
Herbert F. Hore, . 


£ s. i. 

690 1 0 
100 0 1) 
500 0 0 
200 0 0 
4,-3no 0 0 
300 0 0 


£ «. d. 

600 0 0 
100 0 0 
500 0 0 
200 0 0 
2,500 0 0 
350 0 0 


J! i. rf. 

120 0 1> 
80 0 0 
400 0 0 
120 0 0 
2,000 0 0 
70 0 0 




11 Dec., 1802. 
21 July, „ 

14 Fab., 1803. 

15 Jun., 1864. 

12 .Tulv, „ 

20 Mar„ „ 



WESTERN DISTRICT. 



Eight Hon. John Wynne, | 
Ditto, 

George D. Mereiliiii, 
Stephen W. Flanagan, 

, Burton Irwin, . 

Eichavd Pliihbs, 

TliG Ven. H. Townsenfl, . 

, Wght Hon. John Wynne, 
Eiehard G. Brinkley, 

Sir Mnlby Crofton, hart., . 
Kioliarf G. Brinkley, 
Charles Tottenhtun, . 
Richard G. Brinkley, 

Ditto, 

Lewis G. Jones, 

Kchard G. Briohley, 



Ker. W. M. Wilkins, 
Hugh L. Montgomery, 
John J. Whyte, 



WUliam F. Smith, . 
Niciiolas M. Handy, 
Ditto, . . 



Athlone, 
Ballintoher, N. 
Ballymoe, 



Ballymoe, 

Clare, 

Duwnore, 



Bnnratty, Ij., 
Coicomroe, 



Walter H. Walsh, . 
John J. O’Snllivan, . 
Patrick Dignan, 

Patrick Balfe, . 

Patrick H. O’Connor, 
Ditto, > 

Lady Jane Johnson, 
Arthur French, . , 
William J. Kelly, . 
James Glancy, 

Thos. G. Wiils Sandford, 
Patrick Balfe, . 

James J. Madden, 

John E. French, 

Lord De Fteyne, 

W. D. Kelly, . 

H. S. Pakenham Mahon, 



John L. Bagot, 

John J. Gtmning, 

William Bnrke, 

Thomas Browne, 

EepresentativeofEdmimd 

I Mahon, . • 

I John W. H. Lajnhert, 

‘ Maria L. Blake, 

James Whyte, . 

Philip EeiSe, . 

W. C. B. Trotter, . 
James Ryan, . 

Peter Blake, . 

John Blakeney, 



Thomas S. MacAdam, 
John 0. Dehnege, . 
Ditto, 

James O’Brien, 



3,154 10 
500 0 
1,000 0 
1,000 0 



3.000 I 
5G0 0 0 I 

1.000 I 
1,000 I 



3,190 IS O’ 
OSC 0 0 
203 5 0 



1,053 0 
1, 0:1.5 0 
32(! 14 
500 0 



1,070 
1,260 
385 17 II 
1,003 



1.000 ( 

. liaoo ( 

850 0. 0 

1,000 r ■ 



22 Sept., 1803. 
UDeo., 1804. 
13 Ang., „ 

, IS Sept., 1809. 

, 21 Oct., 1804. 

1 20 May, 18C3. 
t 10 Feh., 1B05. 
t 23 Sept, 1863. 
I 21 Jan., 1885. 
I 21 June, 1864. 
> 22 July, „ 
i 31 Mar., 1865. 
4 10 Fel)., „ 

1 31 Oct., 1884. 
1 10 Nov., „ 

1 13 Jan., 1865. 



10 Not,, 1863. 
16 Dec., „ 

12 Sept, 1804. 



23 Jan., 1364. 
I 23 Mot., 1805. 
4 Mar., „ 



3 Sept, 1664. 
28 Nov,, „ 

4 April, „ 

18 Mar., 1865. 
18 Dec., 1803. 

4 Mar., 1805. 

10 Nov., 1804. 
27 Aug., 1863. 
24 Feb., „ 

7Jnly, 1804. 

11 Nov., „ 

7 July, „ 

51 Mar., 1865. 
17 Nov., 1804. 
30 Nov., „ 
23 Feb., „ 



17 Dec.-, 1864. 

, 31 Aug., 1883. 
10 April, 1864. 

7 Sept, „ 

OMar., 1803. 
2 Sept., 1864. 

20 Jan., „ 

10 Jan., „ 

13 Jan., 1863. 

8 Jon., 1864. 

21 Sept, „ 

17 Sept., 1863. 
21 Feb., „ 



24 Jan., 1805. 
20 Not., 1864. 
20 Nov., „ 

28 Not., „ 
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(C.) Scbodule slio^iiS the Loans in progress, the amount applied for, &c continued. 

SOUTHERN DISTRICT. 



LocEiucR, . I ClanwiUinm, . 

I Connelloe,Lr., 



! Connelloe, Up. 



Coonagli, 

Costilea, 



Coshma, 

Qlen^uin, 



Eliogarty, 
Middletliird, 
Ormond, Loverj 
Owuey andArraj 



Bere, 

Cartiery, East, 



Duhallwr, 
Fermoy, , 
Imoldlly, 
Einalea, . 
MoalcerTy,Sast,l 
IdaskerryiWestI 

Orrery and Kil- 



Demes 'vltbon't 
Gatdtier, 



Oantoaurice, . 
Corkagniney, . 
Bunkeiron, K. 



Geo^e M. Baweon, 

John S. Dwyer, 

Robert Ferguson, 

Emily G. Studdart, 

Chaa. Patterson S: otliers, 
Gerald Blccnerbassett, 
Patrick T. Hartigan, 
William J. H. Moreland, 
Fr^cis J. Oceeu, . 
Daniel M. Maunsell, 
TheRt. Hon.W, Moasall, 
Jolm Bateson, . 

Francis B. Walker, . 
Stephen D. Biggs, 
Thomas Sanders, 

Riuliard Bonrke, 

Ditto, . 

Lord Mossy, . 

Ditto, 

Hugh Massy, . 

Vesey T. Bunbuvy, 
TheEarlofOunravc . 
TheKeT.Thoraa.sBunbuiy 
Thomas D'Arcy Evans, 
Daniel C. Harnett, . 

Sir Vera E. P. Do Vere, 
Sir Thos. Bateson, Bart, 
Edward H. Goggin, . 
Charles P. Bocho, . 

The Rev-. T. W. I’eile, , 
Edward W. O'Brien, 



Mary Rose A. Fegen 
James Chadwick, . 

John Fairer, . 

George Bolton, 

Edward White, 

William Parker, 
B^presentatire of Anne 
Molony, 



Lord Charles P. P. Clinton, 
Ditto, 

Michael A. E. Beclier, 
Henry J. Hungerfoid, 
Edward H. Townsend, 
Winthrop B. Sealy, . 
Eichard H. H. Beclier, . 
Lord Charles P. P. Clinton, 
T. M'Cartby Downing, 
James H. Swanton, . 
David Hailden, 

The Bev. John Leech, 

Sir Geo. C. Coltliurst, Bart, 
George Hewson, 

E. S. Coppinger, 

Gersham Herrick, . 
Warren G. Crooke, , 

Sir Geo. C. Colthurst, Bart, 
Jolm E. S. Wallis, . 



The College of Physicians 
of Ireland, . 

John P. Fitzgerald, . 



James Croshie, , 
Bichard Leahy, 

Sir Bowland Blennerhaa 
sett, Bart, . 

The Eev. Geo. Browne, 
Stephen E. Collis, . 
Meade C. Dennis, . 
Tliomos S. Dennis, , 
Thomas Sandes, 

The Rev. George Eiowne, 



1.(100 0 0 
Oil 0 0 
23!) 0 0 



1,000 0 

1,000 0 . 

200 0 . 



1,133 10 . 
1,800 0 
1,300 18 



30 Jan., 18(12, 
12 Feb., IBfU. 
25 April, 1803. 
20 Apiil, „ 
28 Deo., „ 

22 Mar., 1804, 

7 Mar,, 18ltj. 

14 Jane, I8flt 
20 Deo., „ 

12 Oct., 1803. 

3 Sept,, 1804. 
11 Jon., 180r>. 

2 June, 1804. 
18 Jan., 1804. 

4 Mar., 1803. 

20 Aug., 1804. 

23 A\^., „ 

0 Aug., 1803. 

8 May, 1801. 
11 July, „ 

13 Jan., 1800. 
28 Deo., 1804 

21 Mar., 180.1. 
13 April, 1804. 

4 Ang., „ 
10 Sept, „ 

31 Got, 1804. 
23 Jon., 1804, 
10 Ang., „ 

15 Oct, „ 

4 Jon., 18«3. 



28 Dec., 1804. 
20 Juno, „ 
12 Sept, „ 
20' May, „ 
10 Aug,, „ 
14 Mar., 1803. 

14 Mar., 1865. 



12 Jon,, 1863. 

13 Jan., „ 

20 Nov., „ 
23 June, 1064. 
10 Feb., 1005. 

10 June, 1864. 
22 June, 1803. 
UJnly, 1803. 

a Sept, 1804- 

35 Nov., 1803. 

21 Sept., 1804. 
2 Se]>t., n 

30 May, 1803. 
33 Mai-., 1803. 
1 Dec., 1804. 
28 Mar., 1803. 

36 June, 1804. 

6 Jan., 1803. 

11 Jane, „ 

7 Mar., 1808. 
6 Jan., „ 



10 April, 1804. 
22 Got., 1803- 
22 Got, „ 

1 Sept., „ 
24 Oct, 1804. 
20 Aug., tf 
10 Nor., „ 
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Schedule showing the Loans in progress, the omomit applied tor, &a.—cmtinutd. 



Connty. 




Applicant. 


AmouDt 
applied for, 


Amoiist 

sanctioned. 


Amonnt 




Date of lost 
Order to Lsne. 




Iverflgh, . 
Magunihy, 
Truelianaemy, 


John M. Bernard, . 

The Rev. R, Moore, 

James Bnfler, . 

Francis H. Downing, 
TheRt. Hon.H.A.Herbert, 
Ditto, 

Guardi ansofB. A, Hickson, 
Maria Drumroond, . 

John Huriy, . 

Ditto, 

Sir W. D. Godfrey, Bart, 
Richard J. IfershMl, 
Robert C. Huriy, 


£. t. d. 

0 0 
aso 0 0 
i,vn 0 0 

Itr)5 Id 4 
3U0 0 0 
yiMj 0 0 

son 0 0 

S-sO 7 B 
SSL 0 0 
402 0 0 

iir>0 0 0 
200 0 0 
261 0 0 


£ $. d. 

1,500 0 0 
2.50 0 0 
1,000 0 0 
000 0 0 
350 0 0 
250 0 0 
300 0 0 
850 0 0 
200 0 0 
300 0 0 
2.50 0 0 
200 0 0 
250 0 0 


£ 1 . d. 

1,200 0 0 
00 0 0 
400 0 0 
4)^0 0 0 
280 0 0 

240 0 0 
170 0 0 
120 0 0 
00 0 0 
200 0 0 
40 0 0 
100 0 0 


1 
1 

2 
4 
4 

4 

1 

3 
1 

4 

2 


lOJoLv, 1663. 

2 Feb., „ 

3 Oct., 1864. 

2 Sept., „ 

23 July, « 

22 Deo., „ 

10 Sept,, 1802. 

4 Mar., 1005. 
CAug., 1863. 

13 Jim., 1865. 

3 Oct, 1864. 
17 Aug., „ 



0§ice of Pi&lic Works, Dublin, 
1865. 



Bj Order, 



E. Hornsbt, Secretary, 



APPENDIX D. 

Inland Navigations and Hakboues. 



Report of Mr. Robert Adams, Inspector. 

For the ; 

Coalialand, 3rd January, 18G5. 

Sir, — In accordance \7itli tlie directions contained 
in your letter of the 6th ult., I heir leave to report 
that this canal is in very fair order. The expenditure on 
rvnrksbas been limited to that of the usual repairs of 
maintenance, such as repairs of lock-gates, canal banks, 
towing-path, quay wharf, <te., except that of the 
removal of weeds from the canal, which still continues 
to be a source of comparatively considerable expense. 



, on the State of the Tteone Navigation. 
fear 1864. 

The Navigation works are now getting into a state 
of more permanent repair j and it may be anticipated 
that the annual expenditure for a considerable time to 
come will bo decreasing. 

I have the honour to be, sir, your most obedient 
servant, 

Robert Adams. 

The Secretary, Board of Public Works. 



Report of Mr. James Bellew, SapQrintenclent, on the Stat k of the Works of the Boyne Navigation. 
For the year 1864. 



Oldhridge, Drogheda, 9th January, 1865. 

Snt, — I beg to forward the following report of the 
state of the Boyne Navigation, together with a state- 
ment of the principal works of repair which have been 
executed during the past year. 

Piver Wall a7id Sairs Grove Trackway. 

This wall is in good order. The trackway, which is 
nearly two miles in length, has been completely renewed ; 
more than 300 loads of gravel having been placed 
upon it ; and it is now in excellent condition, not only 
for towing purposes, but is well suited for a promenade, 
or place of recreation, for the people of Drogheda, by 
whom it is much prized and greatly frequentai. 

Oldbridge Station. 

Two new sluices have been put upon the breast-gates 
At this station. The lock-keeper’s garden wall has 
been completely repaired, and finished with Scotch 
coping, to prevent cattle from trespassing out of the 
adjoining field; a new flap sluice has also been put up, 
in order to prevent the tide from backing into the 
garden. A new conduit of glazed earthenware pipes 
has been put in, .under the canal, near this siation ; the 
old one of timber having burst, which, on examina- 
tion, wns deemed not worthy of repair. A new balance 
beam was put upon the breast-gates of the Guard Lock. 

Stalleen Station. 



leakage &oin the canal into a meadow adjoining has 
been stopped. 

Broe Station. 

A new foot-board has been put upon the deep-gate 
at this station ; and a balance beam at tbe Guard Lock 
has been repaired. 

Jiossnaree Siaiioti, 

There was no work of repair necessary to have 
executed at this station. 

Mill Lock, Slant. 

Four new foot-boards and a new balance beam have 
been put upon the gates at this station. 

Castle Lock. 

Four new foot-boards aud one new sluice have been 
mounted at this station. 

In addition to tbe foregoing works of repair, the 
weeds, of which there was an unprecedentedly ierge 
quantity in the different levels, were cut down at the 
proper season. 

I am, sir, yonr obedient servant, 

James Bedlbw, Superintendent. 



A pair of new sluices and a new balance beam have 
been put upon the lock-gates at this station ; and a 



The Secretary, Board of Public Works, 
Dublin. 



G 



Appf.sdix C. 

Landed 
Property Im- 
provement 



Appendix D. 

Eeport of Mr. 
Robert 
Adams. In- 
spector. 



Report of Mr. 
James Bellew, 

intendent. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Report of 
Mr. J- J- 
Boylwu C.E 
Executive 
En^neer. 



50 APPENDIX TO TillRTy-TUIRD PEPOBT OF THE [1864-65. 

)• Report of Mr. J. J. Botlah, c.e., .Executive Engineer, on the W obks executed for the Impeovement» 
of Dosaghadee Harbour, in the County of Dawn, daring the year 1864. 



DonaglMdee Sarhour, County of Bmen. 

Ho-wtl, 23rJ Match, 1S65. 

The portion of the sea pavement to the south pier, 
which was ruptured iu the month of December, 18G3, 
and which was then temporarily repaired, aa stated m 
my last annual report, w.-ie secured in a more perma- 
nent manner during last autumn. This work cousisted 
in inserting a liue of heavy rubble stone blocks on the 
east angle, for a length of ahont 60 yards, at, and in 
some places a couple of feet under luw-wntcr level, to 
form a secnre toe to the pavement, and on this toe the 
stones which had been disturbed were re-set in a 
uniform slope with the sound portion of the pavement. 
The width of the pavement thus repaired extended 
from the line of the toe upwards from five to ten yards. 

The pavement from the cast angle to the south pier- 
head was pinned in where necessary, and all secured 
before the heavy winter galra set in. 



In accordance with tlie desire of the Board of Trade 
the bank of loose stones at the south pier-head has 
been considerably reduced, and there is now a depth of 
13 feet water at low-water spring tides, immediately 
under the pier-head. This bank was removed hy 
means of a party of helmot-divera, who were occupied 
from August last until thelOth Pebruavy, 1865, during 
which time they raised 247 cubic yards of stones and 
shingle. 

The works generally are in an efficient state of 
' repair ; the roadways, quays, d:a, were properly main- 
tained during the year ; the cranes on the south pier 
are in good working order j and the stores and build- 
ings ate in good preservation. 

James J. Boylak, O-e., Executive Engineer. 

The Secretary, Board of Public Works, 

Dublin. 



itesuft of 
Jit . J. J. 
Bo.vlan, c.e. 
Executive 
Ei^neer. 



Report of Mr. J. J. Boyxan, c.e., Executive Engineer, on the Worm e.xccuted for the Impbovemenis 
of Howtm Harbour, in tlie Cou/iiy of Dublin, during the year lb64. 



Mowih Sarbour, County Dullin. 

Works oe Improvement. 

Howth, 23rd March, 18G5. 

The works for the improvement of tliis harbour 
commenced in the autumn of 1863, and which con- 
sisted of deepening the entrance and a portion of the 
Win, by means of dredging, as stated in ray last annual 
report, were continued throughout the past year. 

During the rough weather iu the early part of the 
year, the operations were directed to deepening that 
portion of the basin alongside the west pier ; and when 
the weather set in more moderate, in the month of 
April, the deepening of the bar at the entrance and the 
centre of the haain was commencod and continued 
tbroughont most of the remainder of the year. 

By the end of Jane the western half of the bar at 
tlie entrance and a considerable portion of the basin 
was deepened to an average depth? of seven feet below 
low-water of spring tides, so that the hei'ring fi.shing 
boats were enabled to enter and depart at low-water 
forthe remainder of the season. But during the month of 
July, theumuberof boats engaged in the herring fishing 
bad so much increased (to about 400) it w.as found 
impossible to continne the dredging operations with 
safety, or to send out the barges to tbe sound to dis- 
charge the sand, d:c., dredged, without endangering 
their being run into by the fishing boats which were 
constantly sailing across the direction of their course. 
Advantage was therefore taken of this period to get 
some repairs effected to the machinery of the dredger, 
and the crew were employed at low-w.xter excavating 
the shelving bank of gravel which existed at the foot 
of the quay wall, at the southern cod of tho west pier, 
where there is now an increase of two and a half feet in 
the depth of water, as well as a level bottom, where 
vessels, principally those engaged in the limestone 
trade, can take the ground in safety alongside tbe quay, 
to load or discharge their cargoes. 

There has been 24,300 cubic yards of sand and mud 



dredged, and 2,125 cubic yards of gravel excavated, 
ranking a total of 26,425 cubic yards of sand, <te., 
removed from the harbour during the year. 

The dredger, barges, and machinery employed in the 
above work, have been maintained in efficient working 
order during the year. 

Works of M.ainteranoe. 

The two cranes ou tho west pier were tliornngbly 
overhauled, fitted with new brass bushings, pinions, 
pinion shafts, liiiiulles, and painted. 

The two capstans, one on each jiier, were thoroughly 
overhauled, fitted with new brass bualiings, thirteen, 
new capstau bars of Amerioan elm, and paintod and 
put in good working order. 

Sixteen new timber mooring paiils were erected, and 
all tbo old ones repaiml, on tlic west pier. 

The guard-chains and posts on the west pier were 
geuerally overhauled, several of the posts that Lad 
been thrown down were rc-ereoted, and the chains 
rejKtired and painted. 

An old timber fender that was fixed on the face of the 
quay-wall of the west pier, having become rotten aud 
dangerous to vessels lying alongside, was removed. 

Two store yards, 37 feet by 44 feet, enclosed by 
walls 10 feet high, and having rolling-gates 8 feet 
wide, were constructed on tbe west pier — the one for a 
store for the liarbonr purposes, and the other for a coal 
and Kilt store, to be let for mercantile purposes. A 
public privy was coustructed at the rere of the stores; 
aud a stone slip, 60 feet in length, was formed at the' 
rere of the Lifeboat House, for the purpose of launching 
the lifeboat at any state of the tido. 

Tho roadway of the west pier, as well aa that fram 
tho hai'bour to Kilrocb quarry, was kept in an efficient- 
state of repair diu'iug the year. 

James J. Boylak, o,b., Executive Engineer. 

The Secretary, Board of Public Works, 

Dublin. 



Beport of Mr. 
James M. 
Merriclc, 
Inspector. 



Report ofJfr. James M. Merrick, Inspector, on the State of tJie Shannon Navigatioit (Athlonb 
District). For the year ending 31st December, 1864. 



Naviyation Course from Shannon Sariour to Satlle 
Sridge Aoci. 

The following works have been executed for the 
maintenance of the naviration course between Shannon 
Harbour and Battle Bridge Lock, a dist.moe of seventy- 
nine miles, and which Indudes Loughs Bee, Porh^, Bof- 



fin, <fec.: — Twenty-eight cast-iran gnide-piles of an im- 
proved construction have been erected to replace timber 
piles which were dcMiyed' or had been stolen ; one 
wrought-iron perch with two cast-iron discs was erected 
on a rock at tho entrance of GealyBay, on Lough Ree ; 
thirty-three larch guide-piles have been erected, three 
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new galvanised floating buoys and cbaius bare been 
moored, six wrongiit-iroa buoys have been repaired and 
sixteen paiuted, two etoue beacons have been repaired 
and whitewashed, and forty guide-piles have hadbnebes 
.fixed on top to make them discernible in foggy weather. 

Shannon Bridge. 

The swivel-bridge platform, 72 feet long by lOJ feet 
wide, has been newly sheeted. The upper sheeting of 
American oak, 3 inches thick, is tarred, and spiked to 
the under sheeting, which is Mcmel timber, 3 inches 
thick, and bolted to the girders, uew curbing of Ame- 
rican asb, 9 inches by 6 inches, is secured at both sides 
of the roadway, and has been coated with Stuckholin 
tar. 

Some repairs have been effected to the toll-collector’s 
house in tiling the kitchen floor and painting the 
woodwork, &o. 



Athlone. 

The old timber fisb-pass bas been removed anda new 
fisb-pass has been built of Asbler masonry in the weir 
wall; it is 36 feet by 10 feet over all, and has 3 internal 
waterbreaks 5 feet apart. 

The weir wall has been rendered perfectly stauuch 
by a backing of puddle at the up-stream aide, and 
covered with rough gravel ; the footing of down-stream 
side of weir wall has been secured by meaus of a row 
of larcb timber piles secured to waling-pieces and 
filled between with rough paving. 

The lock-gates have been repaired and tarred, and 
tbe gear boxes of sluices, and the hand-rails repaire<l 
and painted. The lock chamber has been spoon dredged 
and 120 tons of deposit removed. 

The flooring at the ends of the swivel bridge bas 
been repaired by the insertion of flat bar iron in tbe 
timber sheeting, secured by countersunk spikes; new 
wi-onght-iron boxing has been placed over tbo ma- 
• chinerv which projected, and the appvoaclies have been 
repaired with concrete of Galway granite and Roman 
cemeut. 

The boundary between tlie Board’s property and tbe 
Bnrougb Commissioners' land, near tbe gas works, has 
been properly defined by means of stones with the 
letters B. W. cut on top, and fixed in the ground. 

The Connaught Wharf has been repaired with 66 
tons of coarse gravel. 

A railing of larch timber, 28 feet long and 10 feet 
high, has been erected at the lower end of the boundary 
wall, between the King’s Meadow and tbe Board’s pro- 
perty. 

Lanediorough 

No works or repairs were requu-ed at tbe Lanes- 
borough station during the past year. 



Rooskeg. AppkkdixD. 

The lock-gates and sluice gearing have been repaired, Report of Mr. 
and the gates tarred. 

The roofs of lock-house and outhouses have been 
repaired, ami all tho timber work painted, and the 
interior of the lock-house whitewashdl. 

The towing-path on eastern embankment ha^ been 
metalled. 

Tlie upper sheeting of roadway of swivel bridge has 
been repaired at eacli end. 

The steam dredger and barges remain moored at this 
station ; some slight repairs were executed to keep the 
former stauucii. 

Albert Loch and Jamestoten Canal. 

Tho lock-gates of Albert Lock have been tarred, and 
the iron work painted; new foot-boards have been 
erected on them. 

The lock-house has been whitewashed. 

Portions of tlie canal banks near tbe Black Lough 
have been r.iised to prevent the overflow of the late 
floods doing injury. 



Jamestown, Mill Buildings and Kilbride. 

The windows of tbo mill buildings, 00 in number, 
Iiave been repaired and painted. 

(?ar)'Jci-on-5/ia<mon. 

The new residence and office for the toll-collectorbas 
been completed, and occupied by him since February. 
Adoorfrom the wliarf to the yard has since been ereetw, 
and an iron railiug fixed outside the entrance door. 

Battle Bridge and Dmnileaguc Lochs, and Lough Alien 
Cantd. 

The lock-houses at Battle Bridge aud Drumleagoc 
have beeu whitewashed. 

The lock-gates at Battle Briilge Lock liave been 
tarred, and the iron work painted. 

The lower lock gates at Brumlcague Lock liave been 
thoroughly repaired, ami new sluices inserted. Addi- 
tional length to balance beams have been added, to 
lighten the traverse of the gates ; these, together with 
tbe upper gates, have been well tarred and tbe iron 
work painted, ami a new water-gauge has been erectod 
at tbe upper gale. 

Tbe parapet of Drnmsbam bo Bridge baa been repaired. 

290 perches of back drain have been scouted up be- 
tween Drumleague and the 8 foot culvert. 

Several portions of tbe canal banks have been raised 
to prevent the late floods from overflowing. 

A considemblo amount of spoon and bag dredging 
bas been executed during tbe summer at the entrance 
of the canal at Lougli Allen, and also at Lough Acres, 
to ensure a depth of feet of water. 



Farmonharrg. 

The old fish-pass has been removed, and a new fish- 
psss has been built in the weir wall, similar to that at 
Athloue. 

140 square yards of pitched pavement has been re-set 
at the base of the weir wall, on down-stream side. 

The masonry of the eel-pass has been poinied with 
Roman cement •. 

The lock-gates have been repaired and tarred, aud 
tbe sluice gear-boxes and band-rails painted. 

The roof of tbo house at Tarmonbarry Bridge (tbo 
property of the Board) bas been repaired. 

Five perches of dry stone boundary wall, 4 feet high, 
has been erected at Lack. 

409 perches of drain, the boundary of the Boards 
property, has been scoured up. 

Cloondrah. 

Thelock-bonse at this station has been whitewashed, 
and the lock-gates tarred. 



The Boylt Water. 

The Clarendon Lock-gates have been tarred, and the 
iron work painte<I. 

Two iron buoys on Lough Key have been repaired 
and remoored. 

The lock-house at Knockvicar has been whitewashed. 

General State of the Worh. 

Tbe general state of the works is satisfeotory- Tho 
harbours and wharves at Lecarrow, Dromod, Brnmsno, 
Caruadoe, Jamestown, Kilbride, and Drumshambo, on 
tbe Shannon, as also Oooteball, Knockvicar, and Brum, 
on the Boyle "Water, are all in good preservation. The 
high floods of December have passed off without injury 
to tbe works. 

Jaxes M. Mskkick, Inspector. 

Athlone, January 4, 1865. 

To tbe Secretary, Board of 
Public "Works, Dublin. 

G2 
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AitekdixD. Repost of Mr. WitLiAM Moilot, Inspector, on tlie State of tlie Shannon Natioation (Limerick 



Eepnrt of Mr. 
Wmiara 
Molloy, 
iMpector. 



District), find the Maiqoe Natigation. For the year 1864. 



Shannon Office, Limerick, 
gjjj^ February 20, 1865. 

In compliance with your instructions I beg leave to 
report to you, for the information of the Coiiiiuissioiiers, 
that the several works on the Lower and Middle Shau- 
noa, as also on the Maigue Navigation, are in a very 
good state of repair. 

Querrin. 

Tlie road and wharf at this station luivo been repaired, 
the wooden office has been paijiteil, the roof covered 
with felt, and coated with Stockholm tar. 

Kilrtah. 

The two Loisting-cran.es at this station have been 
scraped, cleaned, and painted two coats, oil paint, the 
two wooden offices painted two coats. The roof of 
the shed newly covered with felt, and coated wilii 
Stockholm tar, the surface of the attme ateiJS renewed, 
and face of the pier pointed in cement. 

SaUen. 

The wharf baa been repaired, the collector’s 'house 
lime-whitened, and the wood work painted two coats, 
oil paint, the berths for vessels cleaned, aud forty-seven 
feet liueul of boundary wall built. 



gates, 17 feet high, made and erected on the Sliannoa 
level at Limerick. Two new balance beams, six foot 
boards, four uprights aud brackets, two loggerheads 
and two paddles have been supplied and put iu the 
several otlier gates where necessary. The lock-houses 
stores, iho., 21 iu number, have been all liiiie-whiteued 
the roofs repaired, and 88 squares of new readeriag 
done on the stores at Limerick aud Killaloe, all doors 
and windows painteil two coats. During the long 
drought which prevailed last summer the water in the 
Shannon levels was very'Iow, in consequence of which 
trade boats had to ho restricted to certain depths for a 
short period. Partially owing to the quantity of sand 
and silt brought down by the winter floods, tiie nccu- 
mulation of many years, shoals have been formed which 
require removal. The hand-dredger was employed and 
some of these obstructions alluded to, viz., Errina 
Canal, entrance to Annubeg Locks, entrance from Lead 
of caual to Park Lock, Limerick, had been removed, 
975 cubic yards of stuff were dredged from the above 
places, but much more requires to be done, so as to allow 
6 feet 6 inches of water at low summer level. 



The roadway and wharf have been repaired with 32 
tons of broken stones, aud the stono, pitching of slopes 
repaired and underpinned. 



KUleery. 

The pier at this station in good repair ; no expendi- 
ture for its maintenance has been incurred during the 
past year. 

Fo^nea Harbour, 

The wharf has been repaired with a good coating of 
broken stones, both cranes have been scraped, cleaned, 
and painted two coats, oil paint. A third hoisting- 
crane has been erected on the cud of the pier so as to 
facilitate trade, and enable the steamers to load or dis- 
charge their cargoes at any state of the tide. There is 
a large accumulation of silt within the harbour which 
very much affects vessels wlieu entering at half tides. 

Eildyiort Pier. 

The roadwayand pier are in good repair, and no ex- 
penditure incurred on them during the past year. 

Clare. 

The boundary wall, roadway, and wharf have been 
repaired, the berths for vessels frequenting the port 
have been cleaned, the office lime-whitened, and r->of 
coated with Stockholm tar. The hoisting-crane re-set, 
scraped, cleaned, and painted two coats in oil paint. 

Corbally IFeir. 

Some leakages having appeared in the regulatino' 
weir wall, I had taken advantage of the low state of 
the water during the summer, and had it thoroughly 
repaired with 170 cubic yards of strong puddle put in 
at the back of the wall, and 175 yards superficial of 
stone, pitching, and pavement, taken up and re-set. 

Limerick Navigation. 

The canal banks, wharves, roadways, and bridges 
between Limerick and Killaloe. a distance of 16 miles, 
have been well and carefully maintained during the 
past year. The wharf and roadway between Glare- 
street and canal stores have been repaired with 137 
cubic yards of broken stones; 796 perches lineal of 
trackway coated with good strong gravel ; 876 perches 
of boundary drains cleaned and deepened, so as to 
afford the necessary drainage to the adjoining lands ; 
234 yards superficial of stone, pitching, slopes, and 
underpinning walls ; 294 yards superficial of sodding 
slopes on bauks, and 91 perches of new boundary fence 
made at Atdcloony and Drummeen. The lock-gates, 
24 in number, have been kept in good repair, the neces- 
sary parts painted, and the sheeting scraped, cleaned, 
and coated with Stockholm tar. One pair of new lock- 



Bunowit, Arddomy River. 

The successive floods each year bring down large 
quantities of gravel from the mountains, which is 
carried into the Shannon, or deposited above the bridge 
in tiie old river course. If the gravel be not removed 
before the succeeding flood, it will be driven into the 
navigation course, whence it will have to be removed 
by dredging ; to avoid this the old river course was 
kept dear during the season hy carting the grave! 
therefrom; 5,188 cubic yanls have been removed, & 
large portion of which reinained since the previous 
year. Such is the quantity brought down each year 
that additional laud will he required for the deposit. 

KiUaloe, 

Fifteen oak guide-piles linve been driven to protect 
the booms-between the bridge and the pier hciuJ. The 
A ami C dredgers are in a very good state of repair; 
the C dredger lias been employed during the latter 
part of the season removing silt from the enlianceto 
the Limerick Dock. Three hopper barges and one 
close bottom barge have been thoroughly repaired- 
No. 1 barge, her decks caulked 780 feot, 3 tlireada 
No. 2, new deck on one end, with four oak beams 13 
feet 6 inches by 5 inches, sheeting same, 168 feet super- 
ficial of 1^ inch red pine, the second deck, 168 feet 
superficial of counter slieeting, with 1 inch larch, and 
caulked 672 feet, 2 threads. No. 3 barge, the hopper 
was defective aud had to be stripped and some new 
timbers put in. No. 9, oak timbers 5 feet 6 inches long, 
6 inches by 6 inches, 34 feet of inch red pine sheet- 
ing, aud 280 feet superficial of J inch counter sheetiug 
over the felt, which was well tarred, and 1,724 feet 
of caulking on bottom, sides, ends, and hopper. The 
No. 4 barge, close bottom, 12 oak uprights, 3 feet 6 
inches and 4 inches by 5 inches, 3 beams, 10 feet 8 
inches by C inches ; 186 feet snperSoial of 2-inch sheet- 
ing, red pine ; 430 feet of caulking, 3 threads payed off. 

Scarrif. 

Both quays at this station are in good repair ; no 
expenditure incurred during the past year. 

Mount Shannon. 

The side, end, and parapet repaired, and two boundary 
stones put up to define the Board's jurisdiction. 

Portumna. 

The top sheeting of the swivel bridge being very de- 
fective, the entire of it was stripped off and re-laid with 
best native elm planking, free from sap, 668 feet super- 
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ficial, inctes tliiek, laid in Stoctboira tar. The 
collector’e-liouse has been lime-whitened, and the roof 
of the store repaired. The wooden jetty has been 
repaired with 75 feet euperficial 3 inch planking, one 
piece of waling, 35 feet, 9 iiicliea by 6 inches. The 
office repaired, and roof covered with felt and coated 
with Stockholm tar. The hoisting-crane scraped and 
painted two coats, oil paint 

Meelick. 

The works at this station are in good repair. A few 
leakages appeared from time to time in the canal hanks, 
which were attended to and stanched without delay. 
The pavement and stone apron of the Queen’s Share, in 
the regulating weir wall, having been torn up by the 
strong current of water passing through it, has been 
repaired, and the defects made good. The roofs of the 
lock and stores have been repaired and the premises 
lime-whitened. 



Cloonaheenogue Canal. 

The roof of the lock-house repaired, the interior lime- 
whitened, both swivel bridges repaired, and 485 perches 
of boundary drain cleaned and deepened. 

Banagher. 

The top sheeting of the swivel bridge being very 
defective the whole of it was stripped off and relaid 
with best native elm planking, free from sap, 668 feet 
superficial, 9^ inches thick, laid in Stockholm tar. The 
collector’s-house has been lime-whitened, and the roof 
of the store repaired. 

Slumncm Bathov/r. 

The works at this station have undergone a very 
general repair. The ferry boat, which is 40 feet long 
and 13 feet beam, had to be re-built, all her planking 
and timbers being defective ; 8 oak framing pieces put 
in, 6 feet 6 inches long, 6 inches by 6 iuches ; 40 oak 
etancheons, 3 feet 6 inches long, 5 inches by 4 inches ■, 



748 feet superficial, 2-ineh red pine sheeting on sides Appendix D. 
ends, gunwales, and platforms, 50 feet superficial of 2 „ — ' 

mch elm plauking on ends, two new trippers battened 1’^ 

7 feet by 4 feet, 1^-inch red pine; all scams MoUor, 
caulked and payed off, the entire coated inside and Inspector, 
outside with Stockholm tar. The wooden briilge has 
been repaired with 3 new uprights, red pine, 7 feet 
long, 13 inches by 9 inches, two head pieces, 13 feet 
9 inches by 9 inches ; 12 braces, 13 feet, 10 inches by 
6 inches ; 8 stanchions, 6 feet, 5 inches by 6 inches; 
and 200 feet lineal of capping piece, 6 inches by 
inches, red pine. The whole of the structure above 
low water has been coated with well-hoiled Stockholm 
tar. The ferry-house has been lime-whitened, and the 
approaches to tlie ferry-boat repaired. 



General Navigation. 

The necessary guide-piles, 14 in number, have been 
driven between Pottnmna and Shannon Harbour, 5 
floating bnoys replaced on Lough Derg, and three stone 
beacons pinned and repaired. 



River Maioue Navigation. 

The swivel bridge, which is 30 feet space, has been 
newly sheeted, the under pkukiug best red pine, 
3 inches thick, the lop sheeting is best native elm 
planking, 2^ inches thick, laid in Stockholm tar, the 
under sheeting tarred on both sides, the whole of the 
iron work scraped, cleaned, and painted two coats, in 
oil. A portion of the rebvining wall adjoining the 
wing wail of the bridge, 28 feet long and II feet high, 
fell down and was rebuilt. The toll-house has been 
lime-whitened, doors and windows repaired and painted 
two coats, oil pains. 

I have the honour to be. Sir, your obedient servant, 
WILLI.4M Molloi. 



The Secretary, Board Public Works, 
Custom House, Dublin. 



Report of Mr. James J. Botian, c. 



During the month of August, the following works of 
maiutenance were executea for the protection of the 
mill-site plots retained in the Board’s possession. 

At Portna, the west boundary drain was scoured up 
for a length of 60 perches, and two pair of gate-posts 
were erected in place of those which had decayed ; these 
works were rendered necessary to prevent trespass of 
cattle, <ko., from adjoining fiirms. 

At Movanagber, the stone pitching at the upstream 



the Lodge Neagh District, during Report of Mr. 

James J. 
Boyliin, C.E.. 
Executive 
Engineer. 



Executive Engineer, 
the yeai- 1864. 

Howth, 23rd March, 1865. angle of the small island in the river was repaired, and 
also the rough stone barrier extending from the island 
to the east edge of the rivet ; these works were 
necessary to protect the hanks from the abrasive action 
of the water during winter floods in the river. 

At Oarnroe, the fences and works are all in good 
order. 

James J. Botlak, c.e.. Executive Engineer. 
To the Secretary, Board of Public Works, 

Dublin. 
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Abteeial Drainage. 

thereon, for the Year ending 31st March, 1865. 
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Pace {SupL,ltt July, 1S51), 

Fergus 

FonaireU, . . . 



/'i-j. J -Lanas, 

G‘y4e|Mms, . 

Gorteen, . . 

Qaxr, 

Glensrriff (Eid Say), 
Head&rd, 

fl>rainaffe, 

Hind Rirer < Navigation abai 






Eilbride, 
Kilmniry, 



ESoock, . 
Eiiuneen, 
Eilmaganny, 
Eeenagh, 



Longford, 

Loirlia 

1857), . , 

LonghiiBsaggart, . 



Longh Gsra and Mantne, 

Ix.ugb.Oagl.,„(*™S 

ami IroTno, >I;c., 1 
Lougliass, 



LongJi Nengh 



Navigation, 
Srainage, and- 
Water-poaer, 











Portnn 


of 








Coontiet. 


< 


Awanis ^ 


Amount of 
Extieodlture, 
for all 


ebargei 




of Total 
Expandltore 

oborsed on 


Free Grants 




Iz 






j PabUo Woika 








k 






£ s. d. 


£ 1. 


d. 


£ 




d. 


£ ». d. 


. Westmeath and Longford, 


T2 


29 Sept., 1862, . 


10,687 1 10 


335 12 


0 


8,000 


0 


0 


2,251 9 4 


. Meath and Westmeath, 


83 


18 October, 1854 


20,783 12 7 


2,096 17 


4 


13,700 


0 


0 


4,988 18 3 


. Galway, 


100 


7 Sept, 1857, . 


42,956 12 9 


826 9 


7 


15,840 


0 


0 


20,793 3 2 


. Fermanagh, 


03 


19 Dec., 1856, . 


787 14 6 


- 




800 


0 


0 


487 14 6 


. Do., . . 


30 


80 April, 1850, . 


333 8 6 


- 




833 


8 


9 




. Sligo and Leitrim, 


00 


29 „ 1852, . 


4,070 7 9 


234 7 


8 


3,846 


0 






. Galway,hrayo,&&oscommo 


115 


20 „ 1859, . 


53,908 19 10 


1,749 10 


1 


15,000 


0 


0 


37,159 S g 


. Sligo, . . 


71 


29 „ 1853, . 


4,733 15 6 


110 0 m 


3,301 


0 


0 


1.822 14 a 


. King’s, 


03 


24 „ „ . 


7,190 4 0 


487 16 


7 


6,708 


7 11 




. Leitrim, 


00 


12 „ „ . 


11,350 6 3 


577 18 


2 


10,778 10 




> 


. Louth, 


13 


20 Sept, 1851, 


8,155 16 C 


926 3 




6,229 


12 




1,000 0 0 


. Clare and Galway, . 


U1 


80 October, 1800, 


08,010 8 8 


433 1 




24, COO 


0 




42,977 7 0 


. Kildare, 


55 


29 „ 1861, 


3,475 1 8 


67 2 




3,407 19 






) Louth, Meath, CsTan, and' 
1 Monaghan, ... ; 


03 


27 „ 185.5, • 


47,543 19 8 


2,803 0 




22,000 

200 


0 

0 




22,460 19 8 


. Kildare, 


4 


1C June, 1840, . 


8,629 4 U 


130 10 




3,386 14 


7 


_ 


. Do., . . 


27 


1 October, 1850, 


•8,810 12 8 


385 12 




3,-431 


0 


2 


_ 


. Antrim, 


57 


30 „ 1851, 


3,-845 4 4 






3,345 




4 


_ 


. Leitrim, 


34 


10 Sept., 1850, . 


1,010 12 0 


87 10 


0 


923 




0 


_ 


j- LoMommoa, . 


97 


11 July, 1800, . 


20,880 0 1 


1,410 10 


1 


10,050 




0 


8E19 4 0 


. Kildare, 


5 


10 June, 1840, . 


280 10 1 


13 5 10 


278 


10 


8 


_ 


■ Longford and Westmeath 


118 


13 October, 1659, 


58,308 3 3 


761 4 


8 


14,000 




0 


43,440 18 7 


• Wesford, 


13 


20 „ 1849, 


9,830 13 7 


- 




7,830 


13 


7 


2,000 0 0 


• Galway, 

Do 

A 


95 


20 Slarcli, 1800, 


55,040 17 10 


2,357 1 


7 


21,000 




0 


31,503 10 3 




■ 


- 


- 




00 




0 


- 


. Meyo, 


41 


20 April, 1851, . 


10,090 10 1 


248 4 11 


7,000 




0 


3,747 6 2 


• Westmeath and King’s, . 

• .... 


107 


16 October,lS57, 


20,950 8 7 


_ 




8,850 15 


0 


19,818 0 4 




” 


- 


- 




1)290 




8 


- 


• Elkenny and Tipperary, . 


01 


0 „ 1855, 


8,058 3 5 


832 8 


9 


4,000 




0 


3,725 14 8 


• Meath 


0 


30 July, 1849, 


038 13 3 


65 14 


9 


882 


18 


0 


_ 





8!) 


17 August, 1805, 


2,709 4 7 


- 




1,000 


0 


0 


1,799 4 T 


• Meath 


25 


10 Sept, 1800, . 


1,819 3 5 


17 14 


0 


1,801 




5 


_ 


• Fonnanagh, 


23 


2 n „ . 


344 10 4 


_ 




244 10 


4 


_ 


Knieony, .... 


90 


13 „ 1855, . 


10,904 13 10 


837 7 10 


7,000 


0 


0 


8,947 6 0 


. Longford, .... 


100 


7 April, 1858, . 


10,820 6 7 


239 2 


8 


4,450 


0 


0 


6,140 3 11 


Mayo 


15 


30 „ 1850, . 


4,110 10 1 


122 7 11 


2.000 


0 


0 


1,907 11 2 


Longford 


113 


12 „ 18.50, . 


44,024 13 7 


2,425 11 


0 


18,200 


0 


0 


24,299 2 7 


Tipperary, 


28 


8 October, 1850, 


3,504 10 3 


55 0 


0 


2.800 


0 


0 


649 19 3 


Meath and Westmeath, 


7 


8 Sept, 1849, . 


683 14 0 


9 6 


0 


674 


s 


6 




Mayo, EoscommoTi, dt Sligo, 


10 


28 Api'il, 1858, . 


hl,5-57 7 10 


35 18 


4 


10,650 


0 


0 


18,871 9 6 


Cavan, Leitrim, &LoDgfoi-d, 


19 


20 October, I860, 


11,066 0 9 


1,812 18 


7 


85,076 


0 


0 


74,697 2 2 


Kilkenny, .... 


80 


20 Sept, 1864, . 


4,107 7 4 


94 0 


0 


1,800 


0 


0 


2,273 7 4 


Antrim, Armagh, Down, f 
1 Londonderry, and Ty- < 


n 

12 


18 Feb., 1659, . 
4 April. .. 


04,374 10 4 
58,423 3 0 


7,096 12 
8,513 14 


6 

0 


10,000 


0 


0 


67,277 17 10 
39,600 0 0 ; 


J 







367 17 10 


Mjlla 




857 17 10 j 


i. 
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1304-65.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



thereon, for tlie Year ending 31st Marcli, 1S65 — continued. 



Aren of 


Floort«it or 
Iiijarecl Luida 


per Acre 


Isoreue 
in the 

Annual Lettlag 


AmoQut of 
Inatalmente 


If 


BepaymeaCe. 




RaiaBuil 


been Draloed 
or ImproTod. 

Measure. 


including 

Interest, 

Ice, 


oftbsee Laode, 
ceuesd by 
Sroinage. 


lialf-jearly, 
to rsMy Coat 
vith Intereat. 


'1 


To 

Slat March 


IB«a 


ending Slat 
March, 1805. 


lotaL 


Districu. 


Stat.Aers 


X. B. i. 


£ $. d 


£ t. d 


£ g. d 




£ « 


d 


£ S 




£ t. 


d. 




' 28,000 


2,226 0 8 


4 12 1 


m 1 6 


361 14 0 


22 


8,847 10 


2 


675 4 


3 


9,522 14 


5 


BongoIinaQ. 


64,000 


4,400 3 36 


4 3 0 


1,584 8 0 


043 15 2 


28 


14,395 4 


11 


1,178 16 


2 


15,674 1 


1 


Deel. 


88, 620 


S,605 0 31 


7 11 5 


1,094 15 0 


527 10 3 


44 


7.613 4 10 


1,061 6 


8 


8,074 14 


6 


DunkeUiQ. 


8,000 


187 0 4 


4 4 3 


49 9 11 


13 7 11 


30 


212 9 


7 


28 11 


9 


239 1 


4 


Dcnylin. 


I,ono 


134 2 5 


2 9 7 


38 11 6 


14 6 2 


32 


397 6 


6 


28 7 




425 13 


0 


Drumbominy. 


14,294 


047 0 11 


5 18 11 


207 11 1 


99 5 9 


70 


2,582 10 


7 


107 10 


10 


2,780 1 


5 


DrnmclifE 


00,181 


4,037 1 10 


10 15 8 


1,051 1 11 


489 0 6 


48 


0,572 1 


9 


078 15 10 


7,650 IT 


7 


Bunoiore. 


7,080 


881 0 33 


'5 4 11 


282 10 4 


95 17 4 


33 


2,862 10 




190 0 11 


3,072 17 




BuamoraD. 


22,400 


5,000 1 0 


1 3 IIJ 


958 1 4 


Paid off. 


~ 


8,802 19 




- 




8,892 19 


1 


Derryholmea. 


19,840 


2,030 3 5 


4 18 


886 15 1 


390 11 2 


40 


11,183 3 




423 7 




11,006 10 


2 


Eslin. 


87,400 


1,521 3 28 


4 15 0 


633 2 7 


205 6 10 


3S 


0,324 15 




407 3 


10 


6,731 19 


0 


Pane. 


134,400 


7,361 2 20 


9 3 0 


1,752 0 3 


845 18 10 


44 


6.842 1 


11 


1,578 6 




7,420 10 


11 


Feigns. 


3,800 


056 1 35 


3 11 3 


203 1 11 


125 7 8 


40 


3,182 8 




243 16 


4 


3,420 4 




Foranwell. 


170,813 


r 0,769 0 38 
1 0 2 6 


6 11 11 


1,904 17 0 


803 2 5 
7 16 11 


30] 


17,545 IS 




1,729 11 11 


19,275 10 


4 


Glyde. 


7,170 


1,410 0 12 


2 7 0 


438 6 2 


124 12 1 


40 


4,059 10 




128 10 




4,188 1 




eorteen. 


8,600 


044 0 23 


3 12 8 


282 10 8 


120 4 8 


40 


3,735 5 


3 


250 4 




3,685 10 




Garr. 


0,200 


520 0 30 


0 7 2 


214 12 4 


105 13 0 


50 


2,705 14 


5 


105 8 




2,001 2 


11 


Glenarriff 


3,f.21) 


304 1 20 


3 0 8 


144 10 0 


Paid off. 


- 


1,265 3 


3 


43 5 




1,298 8 


11 


Headfonl. 


16,000 


2,060 2 32 


0 n 3 


763 8 6 


300 4 8 


44 


7,817 3 


10 


624 10 




8,441 14 




Hind River. 


000 


150 1 38 


1 16 5 


26 13 11 


10 1 3 


40 


343 11 


5 


12 19 




350 10 




Hermitage. 


231,118 


0,850 1 0 


8 7 8 


1,400 9 5 


025 2 0 


30 


7,708 4 


0 


1,029 4 




8,737 8 


10 


Inny. 


8,032 


509 1 12 


19 6 3 


702 0 1 


211 IT 0 


24 


0,142 19 


9 


479 7 




9,022 7 




Kilmannoclc. 


46,341 


0,344 3 15 
12 9 


8 6 1 


1,609 13 1 


722 2111 
3 19/ 


44 


13,051 19 


7 


1,430 18 11 


15,382 18 




Killimor. 


10,000 


1,129 3 30 


0 10 3 


622 12 6 


185 11 10 


40 


7,350 18 


0 


279 5 


0 


7,630 8 


9 


Eilmaine. 


69,030 


5,408 2 13 
15 2 4 


5 9 0 


975 0 9 


453 6 9 
60 1 8 


25 


7,028 10 


2 


958 19 


10 


j. 7,982 10 


0 


Eiibeggan. 


8,000 


2,153 0 15 


3 11 9 


605 14 8 


187 10 2 


28 


3,520 0 


0 


371 0 


3 


3,891 10 


0 


Kilbride. 


2,000 


309 1 22 


2 7 0 


143 10 1 


32 9 8 


40 


1,003 17 


3 


51 6 


1 


1,054 3 


4 


Kilmuny. 


17,000 


636 3 0 


4 8 0 


101 6 2 


30 n 1 


40 


736 11 


3 


48 18 


4 


^ 784 9 


7 


Kill. 


3,230 


491 3 11 


S 13 4 


196 4 1 


87 15 1 


40 


1,858 10 


4 


114 3 


7 


1,972 19 11 


KUcock. 


1,000 


67 3 31 


2 IS 7 


28 2 9 


10 9 10 


32 


230 15 


10 


20 16 


0 


801 11 


0 


Einmeen. 


18,000 


2,821 2 0 


3 15 5 


499 6 5 


228 4 3 


48 


6,724 10 


3 


251 0 


0 


5,075 10 


3 


Kilmaganny. 


18,000 


1,768 3 0 


8 0 5 


317 IS 2 


ISS 0 0 


44 


2,048 11 


4 


240 3 


0 


2,888 14 10 


Eeesagli. 


6,004 


921 2 30 


2 19 10 


240 19 7 


Pwd off. 


- 


2,730 10 


1 


45 14 


8 


2,782 4 


0 


Lough A.1ick. 


72,320 


3,972 2 20 


10 13 11 


1,800 7 9 


625 17 2 


44 


9,833 14 


0 


1,140 5 10 


10,904 0 


8 


[.ongford. 


8,000 


1,057 1 13 


3 5 8 


835 7 9 


92 2 4 


21 


8,320 5 


3 


OO 2 


6 


3,410 7 


0 


Lorrha. 


2,500 


103 1 38 


3 9 9 


69 11 4 


26 19 6 


40 


815 2 


6 


U 


1 


810 13 


6 


Louglmasa^mt. 


128,000 


4,719 2 20 


5 3 11 


757 6 2 


300 4 8 


44 


4,570 2 


8 


703 12 


7 


8,270 18 


3 


Lough Gora and Mantua. 


200,180 


10,537, 2 8 


10 8 4 


2,506 14 4 


1,206 3 2 


44 


12,49!) 11 


3 


2,475 4 11 


14,074 16 


2 


Loughs Oughter,Gownn,,v. 


3,S0O 


548 1 2 


7 8 6 


214 4 4 


65 10 0 


40 


1,4-3.1 16 


1. 


400 6 


M 


1,840 4 


6 


Longhans. 


|uiI320 


29597 2 39 


5 14 0 


9,876 6 8 


Paid off. 
3,782 13 6 
12 0 2 


10 

441 


35,894 10 
48,037 9 


8 


3,201 15 8 
7,280 11 11 


37,090 12 
65,324 1 


0 

7 


Lough , 

f Naegh,i and 

® ’ 1 Water-poioer. 



H 
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1 




1 




— 








■i 




•fotnl 


j PorUoi 


of 


1 Po 


-tioo 


I'ree Graiiu, 
ned 

Rcmisaiuiu. 




Counties. 






.^wsriU 
mode filial. 


ExpaiKlitnre, 
Tor ail 


1 Bxpandiluro 
1 olurged to 


Rxpendttaro 








■Z 






PuUicW 
















£ s. d 


£ » 


d. 


£ 


t. d 







hlouaglian. 




04 


20Dl'C., 1865, . 


0,061 8 2 


247 1.1 


5 


fiflOO 


0 0 


2,833 10 !) 


Lough Crew 

Lough DaUft (FiJftpIeoierrfaZ, 10t7» 


Meath, 




81 


15 Oct., 1351, . 


2.703 19 8 
3,830 11 9 


157 18 
191 1 


(I 

10 


2,000 

2,274 


1 2 


- 


October, 1801), . . . . 


Mayo, 










371 ‘Ml, 


Laval]}’, 


Galway, 




08 


2T „ 1800, 


15.830 S 8 


370 11 




4,250 


0 0 


11,100 17 0 










< 


3,713 4 10 1 










0,718 .1 10 




Mayo and Galway, 




106 




03,350 13 Z'l 


1,412 3 




1O4S00 


0 oJ 


Itver Robe ) Drainage, . j 














1 


51,438 9 0 


Longbs Cor- } l^artffation, / 


County of the Town of f 


lie 


30 June, 1800, . 


102.280 10 4 


14,880 0 








8T,40(! 10 4 




Galway, and Counties - 


117 


20 Sept., „ 




2,011 3 




28,000 


0 fli 




and Carra, J .',/ill-PoiBer, i 


of Galway and Mayo, ( 


122 


4 April, 1800. . 


30,938 18 0 


- 




13,145 


IS oj 




Lisdntr, 


Galway, 




54 


18 October, 1801, 


1,545 15 11 


- 




1,645 


15 11 


- 


Lough Lannagh 

Mototu’ (Supplemeiitai, 12t/i April, 


Mayo, 




103 


7 April, 1807, . 


18,445 7 4 


1,300 0 
1,039 19 




4,100 


0 0 


13,039 9 9 


IBOS) 


Do., 












•4,000 


0 0 




Hnllafurr; (SuppicnwAtal, lOt/i Oc- 
tober, 18(11), .... 


Do., . 




14 


30 April, „ . 


080 13 0 


184 3 


7 


600 


0 0 


243 0 6 


Miles and TerntdebTyao, 

Muilawn (Supplemental, 10t7i Ja- 


Cork, 




CO 


20 „ 1852, . 


1,392 6 8 


60 15 




1,322 


9 0 


- 


Huart/, 1850^, . . . . 


Mayo, 






30 October, 1850, 


347 7 4 


13 12 




SOO 


0 0 


33 15 a 


Maghera, 

Moyne and Crosspatrick fSiipoIc- 


Down, 




58 


30 „ 1.831, 


1,307 12 1 


- 




1,307 


12 1 




tneniiil, lOtA October, 1801), 


Mayo, 




21 


30 April, 1800, . 


702 13 0 


23 1 




•JOO 


0 0 


210 12 ;l 


Moaivca 


Galway, 




105 


24 „ 1657, . 


10,80(5 1 1 


1,223 l6 


11 


o,o;i2 


0 0 


10,575 6 2 


h'obber, 


Meath, 




44 


20 Sept, 1851, . 


7,034 3 4 


080 17 


11 


7,053 


5 5 


- 


OranbiJl (SMpp/cj|iento7,I3tbFcb-^ 
ruarg, 18S7), . . . .) 


GMway, . 




3 


4 April, 1840, 


3,871 10 2 


100 i(i 


2 


2,Q.-)0 


0 0 


1,031' 0 9 


Ownabrocbigh (5upp7cj»«ttfl7, 
























Mayo, 




20 


23 October, 1860, 


3,154 5 7 


90 15 


11 


1,500 


0 0 


1,503 0 8 


Owenkeegfa, ..... 


Cork, 




10 


SO April, „ . 


1,277 7 3 


70 11 


7 


1,800 


15 8 




()uin, 


Clare, 




64 


25 October, 1854, 


20,055 11 0 


1,078 18 


4 


14,000 


0 0 


4,970 12 8 


l’«ed Bog, 

JUth, or CSooneen (Stym2«me»!al, 


Meath, 




8 


6 Sept, 1840, . 


004 19 11 


06. 19 


11 


89S 


0 0 


- 




Longford and 'Westmeath, 


73 


30 „ 1852, . 


0,071 a 4 


599 8 


1 


4,000 


0 0 


1,471 16 3 


Eetooragh, 


Cork, 




40 


13 October, 1801, 


028 T 11 


_ 




023 


7 J1 


_ 


Rinn onj Blockrivar, . 


Leitrim and Longford, 


114 


23 Api'il, 1850, . 


33^00 7 10 


2,279 14 


3 


15,090 


0 0 


10,180 13 7 


StrokestowD, 


Roscommon, 




06 


llJuly,1853, . 


42,097 0 1 


1,858 5 


3 


21,541 


0 1 


16,098 0 0 


Shrulo 


Mayo and Galway, 




104 


15 April, 1807, . 


30,673 19 8 


032 0 


1 


7,000 


0 0 


22,141 10 2 




King's end Tipperary, 

Do. 


78 


30 „ 1853, . 


8,381 2 9 


414 0 11 


5,000 

172 


0 0 
0 0 


2,794 32 10 


Shandon, ..... 


■Waterford, 




SO 


13 October, 1851, 


1,030 12 0 


370 0 


0 


800 


]2 0 


_ 


Sbandnun, . . i . , 

Sow (SttppJe)n«7a7, 23rd Mareh. 


Mayo, 


■ ■ 


18 


30 April, 1850, . 


712 10 3 


- 




712 


10 3 


- 




■Wexford, . 




76 


26 „ 1863, . 


8,625 9 3 


415 12 11 


0,500 


0 0 


1,009 10 4 


Shanagdden (Aicard abandoned), 






- 


- 


3,741 8 4 


227 '15 


6 


_ 




8,513 12 11 


Soleen Lough, . . . . 






42 


20 „ 1851, . 


3,070 13 11 


135 18 


6 


2,943 


15 5 


_ 


Turloughmore, .... 


Galway, 




88 


28 June, 1863, . 


60,718 1 -9 


1,128 10 


2 


23,000 


0 0 


36,591 11 i 


Templemore (Lands, . 

award) ] MiiU, . 
Tawnawogstsnn r^itppZementaLOlet 


Tipperary, 




77 


1 1 July, 1654, 4 


15,908 15 ’6 


1,098 3 


2 


7,600 


0 0 


7,030 12 3 








' ^ 








xau 


0 0 




ol/areA, 1850) 


Mayo, 




30 


20 October, 1850, 


1,334 0 10 


165 12 


4 


1,000 


0 0 


178 8 0 


■Vyillanstown, .... 


ileath, 




10 


10 „ 1840, 


1,704 0 0 


190 17 


7 


1,573 


2 5 


- 


"Wottonslown, .... 


Louth, 




45 


20 Sept, 1851, . 


1,103 18 0 


80 17 


7 


1,021 


6 6 


- 


i'oughal, 


Cork, 




00 


18 Fob., 1867, . 


22,770 0 0 


- 




7,000 


0 0 


5,770 0 0 


1 










iS&4,SB8 811 


52,18012 8 


00,624 


3 2 


,831,838 13 1 
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thereon, for the Year ending 3Ist March, 1865 — continued. 





Ar»aaf 
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